HOUSE BILL NO. 18 | 
MAINTENANCE AND REPAIR FY 18-19 
BUDGET NARRATIVE FORMS GOVERNOR'S | 
ALL FUNDS RECOMMENDATIONS 













HB Section Agency Fund Name 


18.005 Elementary and Secondary Education Facilities Maintenance Reserve Fund 
Office of Administration - Facilities Maintenance 
18.010 Reserve Fund Transfer General Revenue 


18.015 | - Office of Administration Facilities Maintenance Reserve Fund 


18.020 Department of Agriculture Facilities Maintenance Reserve Fund 
Department of Natural Resources - Division of 

18.025 Geological Survey Facilities Maintenance Reserve Fund 
Department of Natural Resources - Division of State 

18.030 Parks Various Fund Sources 


18.035 Department of Labor and Industrial Relattons Various Fund Sources 
Department of Public Safety, Missouri State Highway 

18.040 Patrol Highway Transportation 
Department of Public Safety, Missouri Veterans 

18.045 Commission Veterans Commission 


18.050 Department of Public Safety, Missouri National Guard Various Fund Sources 
18.055 Department of Corrections Facilities Maintenance Reserve Fund 


18.060 Department of Mental Health Facilities Maintenance Reserve Fund 
Department of Social Services-Division of Youth . 


18.065 Services Various Fund Sources 
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HB SEC. 18.005 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Department ELEM & SEC EDUCATION Ci Coordinator 


DWIGHT BLUMHORST 


Phone number 
573-522-5053 





Site Location/Asset Name 


Fiscal. Biennium 


Year | 


Govemors Recommendation 


Description Budget Dept Fund H.B. 


Section 


ROLLING MEADOW STATE SCHOOL | HVAC REPLACE 
- HIGGINSVILLE | 
: 


[ROLLING MEADOW STATE SCHOOL | 
BUILDING 


MAPAVILLE S STATE SCHOOL - UD 
‘-MAPAVILLE 
-MAPAVILLE STATE SCHOOL 
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CEDAR RIDGE STATE SCHOOL- REPLACE COPPER PIPE 
‘NEVADA 
‘CEDAR RIDGE STATE SCHOOL 


BUILDING 


MAPAVILLE STATE SCHOOL - 
MAPAVILLE 
MAPAVILLE STATE SCHOOL 
BUILDING 


‘MO SCHOOL FOR THE BLIND - ST - 
LOUIS 

MISSOURISCHOOLFOR BLIND 
“ADMIN/SCHOOL | 
: 


PARKVIEW STATE SCHOOL - CAPE _ REPL ROOFTOPACUNITS 


‘GIRARDEAU 
-PARKVIEW STATE SCHOOL 
‘BUILDING 


NEW DAWN STATE SCHOOL - 

SIKESTON 
NEW DAWN STATE SCHOOL | 
BUILDING 
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‘UPGRADE SANITARY SYSTEM | 


"REPL ROOFTOP ACUNITS 
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FAC MAIN RES 


2018 GEN REVENUE > 
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"2018 GENREVENUE 


$153,620 


2 
PONE Moe EU Ee EP A RR Aten ee TN 
$0 ; 


50 


$453, 576. 
$0 
$0 
$0 


AAA AP LERMAN A PANIES OE TAN, 


$614, 472 


J‘ We at Tat it tentten tl 
: 


$450 840, 
$0. 


HR WAR rN ES ronan att 
g 


Total 


~ $768, 092 


- 


$358, 200 


$156,835. 


$107, 890 


$563,640 


$453,576 


re NaN Ant AA A ee fe tee 
ay 


0078, 005 


_ 0018.005 


were SAME at eee 


0018.005 


0018.005 


0018. 005 


0018.005 > 


Ee Ue Wi 


~ 0018.005 — 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 


Description Budget Dept. _ Fiscal Fund | 2018 | 2019 Biennium = =—s«é#HLB. 
aay eas) ea | =. Total a Section 


| : 


MARSHALL FAC MAINRES 

PRAIRIE VIEW STATE SCHOOL | | : 

BUILDING : ! $0: + 

: : 
Ey 


i 
‘ 
5 


‘AUTUMN HILL STATE SCHOOL - HVAC REPLACEMENT — MR. 9 2018 "GEN REVENUE 
UNION : FAC MAIN RES 
‘AUTUMN HILL STATE SCHOOL | 

BUILDING 


SANE BATE EACLE ENE EO EE MG LOOM eB REMAN OE MAINES BIDEN 


MOSCHOOLFORTHEDEAF- REPLACE WINDOWS ~ MR -10.~—«2018 GEN REVENUE 
‘FULTON ‘FAC MAIN RES 
VARIOUS : : 


Oot wore. 


| 
: = 7 i 
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LAKEVIEW WOODS STATE SCHOOL WORK STATIONS ENTRY MR. 11” Doe GEN REVENUE $0. $0. $73,836. 0018.005 | 
'- LEES SUMMIT -FACMAINRES | 
LAKEVIEW WOODS STATE SCHOOL - | 
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NUMBER OF WORK ITEMS 11 Governor's Recommendation $4,247,673 







STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY [CONTACT DWIGHT BLUMHORST 
CAPITAL IMPROVEMENT PROGRAM 9000025 an 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT SITE NAME ASSET NAME ORG 
ELEM & SEC EDUCATION ROLLING MEADOW STATE SCHOOL - ROLLING MEADOW STATE SCHOOL BUILDING NUMBER 
| HIGGINSVILLE 





PHONE NO 573-522-5053 





PRIORITY 





DEPT PRIORITY 1 





9071 FMDCPRIORITY 1 


DESCRIPTION OF WORK HVAC REPLACEMENT | JUSTIFICATION 


REPLACE THE HVAC SYSTEM, INCLUDING BOILER, AIR HANDLERS, CONDENSER, THE HVAC SYSTEM WAS ORIGINALLY INSTALLED IN 1991 AND [S A CONTINUAL MAINTENANCE 
CHILLER BARREL AND CONTROL SYSTEM. THE DESIGN AND INSTALLATION SHALL PROBLEM. THE SYSTEM IS EXTREMELY INEFFICIENT AND DOES NOT HAVE AN OPERATING CONTROL 
INCLUDE FRESH AIR REQUIREMENTS AND CONDITIONING OF THE FRESH AIR TO SYSTEM. 

MAINTAIN HUMIDITY LEVELS SPECIFIED IN THE NEW REQUIREMENTS. 


COMPONENT AGE 27 YEARS FACILITY AGE 27 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


. $0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 
$0 | $0 : 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
SR cc OE a 
| $0 3 


GENERAL REVENUE $0|GENERAL REVENUE $o| FTE/Personal Services 0 $0.00 





HB SECTION 
0018.005 


















2021 





2022 2023 TOTAL GOV 
RECOMMENDATION 


$0 $0 $768,092 





$0 





$0 















FACILITIES MAINTENANCE RESERVE $614,472] FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
. $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


TOTAL $153,620 $614,472 TOTAL. a: tare: 
| 3 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
ELEM & SEC EDUCATION 


SITE NAME 
MAPAVILLE STATE SCHOOL - MAPAVILLE 


DESCRIPTION OF WORK UPGRADE SANITARY SYSTEM 


COMPLETE STUDY, DESIGN AND INSTALLATION OF EQUIPMENT REQUIRED TO BRING 
SANITARY SYSTEM INTO COMPLIANCE WITH NEW CLEAN WATER ACT BY MARCH 1, 
2018, PER DNR OPERATING PERMIT MO-0099058. THE SYSTEM IS IN NEED OF 
OPERATIONAL ADJUSTMENTS TO COMPLY WITH AMMONIA EFFLUENT LIMITS AND TO 
ADD DISINFECTION, INORDER TO COMPLY WITH THE E. COLI EFFLUENT LIMITS. 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 


2018 


$0 $0 
$0 | $0 
$0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ee ed ee eee a 
. $0 


$0}GENERAL REVENUE 
$286,560} FACILITIES MAINTENANCE RESERVE 






GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 














CATEGORY |CONTACT DWIGHT BLUMHORST 


REQUEST NO 







MR 
E0000108 PHONE NO 573-522-5053 








ASSET NAME 
MAPAVILLE STATE SCHOOL 


PRIORITY | 
DEPT PRIORITY 2 











FMDCPRIORITY 1 





JUSTIFICATION 


OPERATING PERMIT MO-0099058 WAS ISSUED ON MARCH 1 2016. IN THIS PERMIT WE ARE GRANTED 
TWO YEARS TO BECOME COMPLIANT WITH THE MISSOURI CLEAN WATER ACT (SECTION 402 PUBLIC 
LAW 92-500), AS AMENDED. THIS ESTABLISHES LIMITS FOR EFFLUENT DISCHARGES FOR AMMONIA 
AS N, AND E. COLI. CURRENTLY THE SYSTEM DOES NOT DISINFECT DISCHARGED EFFLUENTS. 


COMPONENT AGE 35 YEARS FACILITY AGE 35 YEARS 





HB SECTION 
0018.005 


Fiscal Year 4 } Fiscal Year5 


2022 






Fiscal Year 6 














Fiscal Year 2 Fiscal Year 3 





2021 2023 © TOTAL GOV 
RECOMMENDATION 


$358,200 










$0 $0 $0 





$0 








$0|FTE/Personal Services 0 $0.00 


$0 $0| Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT DWIGHT BLUMHORST 
CAPITAL IMPROVEMENT PROGRAM . | | 0000098 MR | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT SITE NAME 
ELEM & SEC EDUCATION CEDAR RIDGE STATE SCHOOL - NEVADA 





PHONE NO 573-522-5053 
















ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 3 
FMDCPRIORITY 1 






ASSET NAME 
CEDAR RIDGE STATE SCHOOL BUILDING 






5066 






JUSTIFICATION 


THE EXISTING COPPER PIPE CONTINUES TO DEVELOP PIN HOLES AND LEAKS. REPAIRS ARE 
CONTINUALLY TAKING PLACE AND THE OCCURRENCE RATE FOR REQUIRED REPAIRS INCREASES 
YEARLY. 






DESCRIPTION OF WORK REPLACE COPPER PIPE 


REPLACE THE DOMESTIC WATER LINES, WHICH RUN ABOVE THE CEILING. INCLUDE 
ISOLATION VALVES FOR FUTURE REPAIRS, IN EACH WING OF THE BUILDING. INSTALL 
NEW TWIN TANK WATER SOFTENERS. 














COMPONENT AGE 33 YEARS FACILITY AGE 33 YEARS 


| Prior Appropnation — Biennium Budget Request Long Range Plan HB SECTION 
0018.005 
$0 $ 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 
$0 


Govemors Recommendation TAFP Appropnation . Operations Budget Impact Expenditure Plan for 
SL OED OA 
$0 


GENERAL REVENUE $0{GENERAL REVENUE $0|FTE/Personal Services 0 $0.00 










2022 2023 2024 2025 






TOTAL GOV 
RECOMMENDATION. 
$156,835 | 









$0 


$0 















FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
NN Cs . 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION ‘REQUEST NO CATEGORY {CONTACT DWIGHT BLUMHORST 
CAPITAL IMPROVEMENT PROGRAM | 0000010 MR | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-522-5053 


















PRIORITY 
DEPT PRIORITY 4 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
MAPAVILLE STATE SCHOOL BUILDING 


DEPARTMENT SITE NAME 
ELEM & SEC EDUCATION MAPAVILLE STATE SCHOOL - MAPAVILLE 










5002 







DESCRIPTION OF WORK ROOF REPLACEMENT JUSTIFICATION 


LABOR AND MATERIALS REQUIRED TO REPLACE THE ASPHALT SHINGLE ROOF, THE ASPHALT SHINGLES WERE LAST REPLACED IN 1997 AND ARE SHOWING EXTREME SIGNS OF 
INCLUDING THE SNOW MELT SYSTEM, ICE GUARDS, GUTTERS, DOWNSPOUTS AND ALL |WEAR AND FAILURE. HAIL DAMAGE HAS DETERIORATED THE SHINGLES AND CAUSED THE 
RELATED FLASHINGS. EXISTING, ORIGINAL GUTTERS/DOWNSPOUTS TO BE A CONSTANT MAINTENANCE ISSUE. 


COMPONENT AGE 23 YEARS FACILITY AGE 46 YEARS 

















Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.005 
$0 . $0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $200,738 $0 $0 $0 $0 $200,738 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 










$0.00 
$0.00 
$0.00 


$0]GENERAL REVENUE $o|FTE/Personal Services 0 
$200,738] FACILITIES MAINTENANCE RESERVE $0 $0{ Equipment and Expenses 
$0 $0 $01 Equipment Purchases 


GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 


SS 
$0 $0 
$0 
$0 


$0 $0 
$0 $0 
$0 $0 


$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT DWIGHT BLUMHORST 
CAPITAL IMPROVEMENT PROGRAM | =o0a0ite MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT SITE NAME ASSET NAME. {| oRG PRIORITY 
ELEM & SEC EDUCATION MO SCHOOL FOR THE BLIND - ST LOUIS MISSOURI SCHOOL FOR BLIND ADMIN/SCHOOL NUMBER | cor PRIORITY 5 


3710 FMDCPRIORITY 1 







PHONE NO 573-522-5053 






DESCRIPTION OF WORK REPLACE 70 TON CHILLER - JUSTIFICATION 


REPLACE THE EXISTING INDOOR 70 TON CHILLER, WITH THE CONDENSING UNIT THE CURRENT EQUIPMENT ARRANGEMENT DOES ALLOW FOR THE REQUIRED AMOUNT OF OUTSIDE 

INSTALLED OUTSIDE. RELOCATE EXISTING AND INSTALL NEW SYSTEM COMPONENTS, |AIR NEEDED TO PROPERLY OPERATE THE SYSTEM. 2 COMPRESSORS WERE REPLACED DURING 

WHICH ARE OPERATED BY THE BUILDING AUTOMATION SYSTEM. THE SUMMER OF 2016, DUE TO THE EXISTING ARRANGEMENT. INSTALLATION OF NEW EQUIPMENT, 
. IN THE CORRECT ARRANGEMENT, WILL ALLOW FOR OPTIMAL OPERATION AND EFFICIENCY. | 


COMPONENT AGE 4 YEARS FACILITY AGE 59 YEARS 













Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.005 
$0 $0| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $0 $0 $0 





$107,890 





Govemors Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 
Be me ee 
$0 


GENERAL REVENUE $0] GENERAL REVENUE $0| FTE/Personal Services 0 $0.00 












FACILITIES MAINTENANCE RESERVE ’ $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $o $0 

$0 $0 $0 
rN ne A, ..  , : 






REQUEST NO 









STATE OF MISSOURI, OFFICE OF ADMINISTRATION CATEGORY |CONTACT DWIGHT BLUMHORST 























CAPITAL IMPROVEMENT PROGRAM 0000041 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-522-5053 
DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 






NUMBER 


ELEM & SEC EDUCATION 





DEPT PRIORITY 6 
FMDCPRIORITY 1 


PARKVIEW STATE SCHOOL - CAPE GIRARDEAU |PARKVIEW STATE SCHOOL BUILDING 









5011 








JUSTIFICATION 


THE EXISTING ROOFTOP AC UNITS ARE 25 YEARS OLD, EXPERIENCING FREQUENT BREAKDOWNS 
AND HAVE EXCEEDED THEIR USEFUL LIFE. 


DESCRIPTION OF WORK REPL ROOFTOP AC UNITS 


REMOVE AND REPLACE TEN (10) ROOFTOP A/C UNITS, COMPLETE WITH BAS 
CONTROLS. 




















COMPONENT AGE 25 YEARS FACILITY AGE 43 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 





HB SECTION 
0018.005 















2022 2023 TOTAL GOV 
RECOMMENDATION 
$563,640 


$0 2019 2020 2021 






$0 sol. $0 


7 Govemors Recommendation — TAFP Appropriation | Operations Budget Impact Expenditure Plan for 
DI ea I Win JIN FO  NR lne  O .  . 
$0 


GENERAL REVENUE $0 $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 












FACILITIES MAINTENANCE RESERVE $450,840] FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
3 $0 $0} Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 


8 







REQUEST NO CATEGORY |CONTACT DWIGHT BLUMHORST 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 










E0000035 





PHONE NO 573-522-5053 _ 










PRIORITY 
DEPT PRIORITY 7 
FMDCPRIORITY 1 










SITE NAME ASSET NAME ORG 
NEW DAWN STATE SCHOOL - SIKESTON NEW DAWN STATE SCHOOL BUILDING NUMBER 


DEPARTMENT 
ELEM & SEC EDUCATION 











5049 






DESCRIPTION OF WORK REPL ROOFTOP AC UNITS JUSTIFICATION 


REMOVE AND REPLACE THE EXISTING EIGHT (8) ROOFTOP A/C UNITS, COMPLETE WITH |THE ROOFTOP UNITS ARE 24 YEARS OLD AND AT THE END OF THEIR USEFUL LIFE EXPECTANCY. 
BAS CONTROLS. THE UNITS ARE INEFFICIENT AND ARE BEGINNING TO EXPERIENCE COSTLY REPAIRS. 



















FACILITY AGE 45 YEARS 





COMPONENT AGE 24 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 





HB SECTION 
0018.005 






























Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 Fiscal Year 5 Fiscal Year 6 
2022 2023 TOTAL GOV 
RECOMMENDATION 
$453,576 $0 $0 $0 $0 $453,576 







$0 | $0 
$0 $0 2018 2019 2020 2021 
$0 $0 


Governors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ee ee ee. 
$0 


GENERAL REVENUE $0| GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 











FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 ¢0| Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 

a : 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION ~ - REQUEST NO CATEGORY |CONTACT DWIGHT BLUMHORST 


CAPITAL IMPROVEMENT PROGRAM Sey a 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


| DEPARTMENT SITENAME ASSET NAME ORG PRIORITY 
ELEM & SEC EDUCATION PRAIRIE VIEW STATE SCHOOL - MARSHALL PRAIRIE VIEW STATE SCHOOL BUILDING NUMBER | pe pr PRIORITY 8 


PHONE NO 573-522-5053 





5056 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE HVAC SYSTEM JUSTIFICATION 


REPLACE THE HVAC SYSTEM, INCLUDING BOILER, AIR HANDLERS AND BUILDING THIS IS THE ORIGINAL BUILDING HVAC SYSTEM THAT WAS INSTALLED IN 1989. IT IS INEFFICIENT 
AUTOMATION SYSTEM. THE DESIGN AND INSTALLATION SHALL INCLUDE FRESH AIR AND CONSTANTLY REQUIRES MAINTENANCE AND REPAIR ATTENTION. THE EXISTING CONTROLS 
REQUIREMENTS AND CONDITIONING OF THE FRESH AIR TO MAINTAIN HUMIDITY LEVELS |ARE OUT OF DATE AND DO NOT OPERATE CORRECTLY. . 

SPECIFIED IN NEW REQUIREMENTS. 


COMPONENT AGE 28 YEARS FACILITY AGE 28 YEARS 























Prior Appropriation | Biennium Budget Request Long Range Plan , HB SECTION 
0018.005 
$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
. RECOMMENDATION 
$0 $0 $116,619 $660,846 $0 $0 $0 $777,465 


Govemors Recommendation TAFP Appropriation Operations Budget !mpact Expenditure Plan for 









A i A 
GENERAL REVENUE $0 $0|GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $660,846] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0} Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $116,619 $660,846 TOTAL ae: fa. $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT DWIGHT BLUMHORST 
CAPITAL IMPROVEMENT PROGRAM E0000065 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT sd SITE NAME 
ELEM & SEC EDUCATION _ JAUTUMN HILL STATE SCHOOL - UNION 







PHONE NO 573-522-5053 



















ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 9 
FMDCPRIORITY 1 


ASSET NAME 
AUTUMN HILL STATE SCHOOL BUILDING 
















5040 








JUSTIFICATION 


THE EXISTING ROOF TOP UNITS HAVE EXCEEDED THEIR USEFUL LIFE. TO MEET FRESH AIR 
REQUIREMENTS FOR OCCUPIED SPACES, THE ADDITION OF MAKE UP AIR SYSTEMS IS REQUIRED. 
TO ENSURE THE NEW HVAC SYSTEMS OPERATE AT OPTIMAL EFFICIENCY AND PERFORMANCE, A 
BUILDING AUTOMATION SYSTEM IS REQUIRED. 


DESCRIPTION OF WORK HVAC REPLACEMENT 


INSTALL NEW HVAC ROOF TOP UNITS, INCLUDING REQUIRED MAKE UP AIR SYSTEMS 
AND A BUILDING AUTOMATION SYSTEM. THE DESIGN AND INSTALLATION SHALL 
INCLUDE FRESH AIR REQUIREMENTS AND CONDITIONING OF THE FRESH AIR TO 
MAINTAIN HUMIDITY LEVELS SPECIFIED IN NEW REQUIREMENTS. 





























COMPONENT AGE 24 YEARS FACILITY AGE 44 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan ; HB SECTION 
| 0018.005 


$0 . $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 
$0 


$0 
Govemors Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ca A OA 
$0 
$0 
































2020 2021 2022 2023 





TOTAL GOV 
RECOMMENDATION 
$559,416 













$0 $0 $0 $0 $0 
















GENERAL REVENUE $0}GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $O\FACILITIES MAINTENANCE RESERVE $0} Equipment and Expenses $0.00 
$ 





$0 $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
EE .. . ...  K.. a : 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT DWIGHT BLUMHORST 






CAPITAL IMPROVEMENT PROGRAM 0000102 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
ELEM & SEC EDUCATION 


PHONE NO 573-522-5053 


ORG 
NUMBER 












PRIORITY 
DEPT PRIORITY 10 
FMDCPRIORITY 1 


ASSET NAME 











| SITE NAME 
MO SCHOOL FOR THE DEAF - FULTON 





VARIOUS 








3720 





DESCRIPTION OF WORK REPLACE WINDOWS JUSTIFICATION 


FOR TATE AND KERR DORMITORIES (31004), REPLACE 127 OUTDATED, SINGLE PANE THE BUILDINGS WERE BUILT IN 1958. THE WINDOWS AND DOORS ARE PAST THEIR USEFUL LIFE, 
WINDOWS WITH NEW ENERGY EFFICIENT DOUBLE PANE WINDOWS. ALSO, REPLACE 54 }OPERATE POORLY, ARE INEFFICIENT AND REQUIRE FREQUENT MAINTENANCE. 
- 36" INTERIOR AND EXTERIOR DOORS. 
















COMPONENT AGE 59 YEARS FACILITY AGE 95 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 





HB SECTION 
0018.005 


























$0 _ $0} Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 

$0 | $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 

$0 $0 $227,985 $0 $0 $0 $227,985 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 













GENERAL REVENUE $0 GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE SO}FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $o| Equipment Purchases $0.00 

$0 $0 $0 

. $0 $0 $0 

, $0 $0 $0 
a 


if 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY j;CONTACT DWIGHT BLUMHORST 


CAPITAL IMPROVEMENT PROGRAM | 0000109 ovr 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME PRIORITY 
ELEM & SEC EDUCATION LAKEVIEW WOODS STATE SCHOOL-LEES —_ {LAKEVIEW WOODS STATE SCHOOL 
SUMMIT DEPT PRIORITY 11 







PHONE NO 573-522-5053 






FMDCPRIORITY 1 


DESCRIPTION OF WORK WORK STATIONS ENTRY JUSTIFICATION 


REMOVE AND REPLACE OLD COMPOSITE WOOD WORK STATIONS, BASE CABINETS, THE CURRENT WORK / RECEPTION AREA IS 46 YEARS OLD. THE WORK STATIONS, CABINETS AND 

COUNTER TOP, TOP CABINETS, COPY ROOM TOP & BOTTOM CABINETS AND COUNTER | TOP CABINETS HAVE EXCEEDED THEIR USEFUL LIFE. DRAWERS AND DOORS ARE MISSING OR 

TOP. BROKEN, LAMINATE IS DE-LAMINATING AND THE RECEPTION AREA SLIDING WINDOW IS 
INCREASINGLY DIFFICULT TO OPERATE. 


COMPONENT AGE 48 YEARS FACILITY AGE 48 YEARS 





Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.005 
$0 : _ $0] Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
. RECOMMENDATION 
$0 $0 $73,836 $0 $0 $0 $0 $0 $73,836 





Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 






















a Oe eee ee) 
GENERAL REVENUE $0 $0] GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 | $0 . ¢0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 $0 
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HB SEC. 18.010 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair CR 

CAPITAL IMPROVEMENT PROGRAM = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 


Department STATEWIDE. Cl Coordinator ; Phone number 
PETER VERSLUES 573-751-2638 





Govemor's Recommendation 


Biennium H.B. 


Site Location/Asset Name Description | Budget . Dept Fiscal | Fund 2018 2019 
‘Total ' | Section 


By 2 . a ; i 
_ Category. Priority: Year . 
g H Mf Hy 3 
; ¢ é z ‘ : 
AMS Whe ashe babi ite tehes Ae atten anne Shocotie tt ee tree Om PPIOEIE OME RED NE NEERTI SEBEL LEN CEEEEER IIIS ENE NEN ANOS 8S. OP Pe Nee net N CECE EEE. we Poneh TERR CERCEERE SeneRCEnEEn nT EST EnEECnneeennennnnt et entttthntceneeeeeeteeeeeeneeycn ESL NNNEMENENEE UPD PARIE INDIE CIDE NEEL PESO Sa atte 


ae Fee SEN AP IAL UR RMR CUL LOI PLED IDI MDE DS CDEDDEDELTED IUSSOEROEE ORDGD MVECE : : papal palaas Cacia veeaceese tne FS ASSANEIAN EIR SCE AEA 
‘GR TO FMRF TRANSFER | MR = #1 / 2018 ; GR 
GR TO FMRF TRANSFER 


z a z ry 
z : i 
3 3 : z 


x 


$0: 


DA ACAD “te 
: 
4 
FF : 
£ 
4 
OO : 
RO : 
z 
Ptaaie | 
> + 
4 
3 
i 
© : 
© : 
4 
“= 7 
© ;: 
3 
H 
Co: 
g 
paivananinsenonat oe 


“$82,400,000. —«- $164,800,000 0018.010 | 
$0. 


A 
i ‘ 
“ 
Oo 


Governor's Recommendation 
$164,800,000 


NUMBER OF WORK ITEMS 1 | 
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REQUEST NO CATEGORY |CONTACT PETER VERSLUES 


Z0000078 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 

PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT 














PHONE NO 573-751-2638 



















PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 


ASSET NAME 
GR TO FMRF TRANSFER 


ORG 
NUMBER 





STATEWIDE STATEWIDE 



















JUSTIFICATION 


FUND PURPOSE: FACILITIES MAINTENANCE RESERVE FUND, CREATED IN THE MISSOURI 
CONSTITUTION, ARTICLE IV, SECTION 27(B), ADOPTED NOVEMBER 5, 1996, TO FUND CAPITAL 
IMPROVEMENT (Cl) PROJECTS. 


DESCRIPTION OF WORK GR TO FMRF TRANSFER 


REQUIRED FOR TRANSFER OF GENERAL REVENUE FUNDS TO FACILITIES 
MAINTENANCE RESERVE FUND 










MISSOURI CONSTITUTION, ARTICLE IV, SECTION 27(B).1 - THE “FACILITIES MAINTENANCE RESERVE 
FUND” IS HEREBY CREATED IN THE STATE TREASURY FOR USE IN MAINTAINING, REPAIRING AND 
RENOVATING STATE FACILITIES. “STATE FACILITIES” SHALL INCLUDE ALL IMPROVEMENTS TO REAL 
PROPERTY OWNED BY THE STATE EXCEPT REAL PROPERTY OWNED OR POSSESSED BY THE 
CONSERVATION AND HIGHWAYS AND TRANSPORTATION COMMISSIONS, INCLUDING BRIDGES AND 
HIGHWAYS CONSTRUCTED PURSUANT TO ARTICLE IV, SECTION 29. 









THIS GR TRANSFER FUNDS THE FACILITY MAINTENANCE RESERVE FUND AS PER THE MISSOURI 
CONSTITUTION. 











COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
0018.010 







, $0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 } Fiscal Year5 | Fiscal Year6 | 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 | $0 $82,400,000 $82,400,000 $0 $0 $164,800,000 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE 






$0] FTE/Personal Services 0 $0.00 


$82,400,000] GENERAL REVENUE 





$82,400,000 
$ 





FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses £0.00 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 

| $0 $0 
NN : 
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‘HB SEC. 18.015 


STATE OF MISSOURI! | Budget Cateogory Key: 
OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 


Department STATEWIDE Phone number PETER VERSLUES 573-751-2638 


Governor's Recommendation 





Site Location/Asset Name Description ‘Budget | Dept Fiscal . Fund 2018 ~ 2019 


Biennium Total H.B. 
Z Cateoety _ Priority Year 
| 


_ Section 
: 


é 
7 
H 
ie 


s i . i : : 
: i z : i : : Hi 
EEE OEE EERE AOE VE TT REALL raed ton REMNANT NNN te EN HOUTA MAN ARE AS at NN IEE, am AEA Fa ANE PSE 8 itt a PTR SOARS AAISINS ROHL GE APE LOM Ede COINS RRA NENT SER NEIL AES VASES IEE EEN ATI sree Awe DRESS EINER ON RNNION ERS SEENON NS NN ESET AEN ORES NN BA BIER IIE IIO IRE RD TI ENE NNT ILO IORI BE IR FOL EEE, CONNIE ELIEL ELE ONN CI NE SOOE BE NMOCE MONO EE 
: H 2 3 = : 1 
: t 7 ¢ 3 : 
3 z t . 3 t 3 S 
: 3 7 2 3 . N ’ ' £ 7. 
A 5 3 : : 
e x i = z t : i 
3 3 . H 


UNPROGRAMMED : -FMRF 


By Waeanaik begeepersuguaccaer’ eereersecueeh a: Cte: cyeenddenccmumenceasiceseen: cee) Gebbaceewiee! ere gel See renee ce! Foon ban tess riavaesaeae 


[STATEWIDE 
‘EMERGENCY REPAIRS 


EMERGENCY REPAIRS i MR 


Zoran tecis Lacatccrcab ah hee eucabiinstannsehaneviGlteL, (2000 c Maine cstencdionactaed, g2i0tastige enoSevenruitvanyahanssessunn tags tencat sessuususanaueennares diecabetaeraredrsaitn erie 4astited Sacaateesastcac wetted GeUanaueen sata fcieerigacsciausaccttttasen 1iececasawuovssdenencunaeitiet 


$0: ~ $2,000 000: 0018.015 


3 
N 
H 
eeseaeeiseitavatcssriegies Eeveassopgannapasapeageennnce severgerniss snsasausnasan asses foesavee sess coos quaseqgensautssnsanameusaqtesesenersansnesnssnentaescangiens Basnanecsnsnanacessentmaccapsranennans atteenucrnge Careqistl caieantabiccoactecpenas segisnmratttacegertigrensssatteannnaeietennan singe tiptinnstates ce tek 


‘APPRAISALS AND SURVEYS : 


AaP AYMAN ROOREER SONA EERE ASA MELDED COE PRESEL OC ESE 
eee NN NEM e retell eee eee eeete 


STATEWIDE HAZARDOUS MATERIAL 
[HAZARDOUS MATERIAL : 


RERUN ARoTcUMa ig rT 


SIENER OY CERNE ie a ateneneseoe ones 0. Neneecsentensnonenites NAA HADI AOIO PEEP EIDC EIEN UUM, hee SEDAN! «St TASES A EMRE AAPOAHAIAMA ARAN LS AGAIN APH 


4 "3018 GR $0 $0: ~"$1,000,600° ” “O018.015 ~~ 
FMRF $500,000 $500,000, : | 
$0 $0 


AAMAS MARE ROAS 


BURNERS ELLE ECE EEEE RP OLNE ENE ARREOE EE Ue PREED De Be PDT PEEDSD METRE CTELIY, 


ENERGY CONSERVATION 


‘FMRF 


Nk AMOUR OTRAS E SEL BOERET EMIT ECE AG EEE IDOE CEE LEEBODOD ES COMERS AENASEEEN OLE 


rhala ANODE AEN COE MEE EE PEI IEPA SAP XPSADP. Pe 


rl 


JR eee ORR EE en te OREN oe oo Bren tee ene sto eer cnnNenss wpatataee eect amtatetonnsiens weeitats n Bnaptctnmenenas cpntaninnnet ate by - ARRAN DENAIA EEOES EI OEE DE RED ECOE MINN ODEO 
3 


‘STATEWIDE panache PROJECT ADMINISTRATION. ~———SM MR 
PROJECT ADMINISTRATION COSTS 


: 4 
ot Fhea tei A Nee ameMM RO Cot ian AA ee EA ANN AERP BRE re MACCEECE EBON ERM ea CIAO CRE 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT PETER VERSLUES 
CAPITAL IMPROVEMENT PROGRAM 70000031 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG | PRIORITY 
STATEWIDE | STATEWIDE UNPROGRAMMED NUMBER DEPT PRIORITY 1 


FMDCPRIORITY 1 


PHONE NO 573-751-2638 





DESCRIPTION OF WORK UNPROGRAMMED M&R JUSTIFICATION 


FUNDING FOR UNPROGRAMMED REQUIREMENTS FOR FACILITIES STATEWIDE. WITH THE NUMBER OF FACILITIES IN THE STATE INVENTORY, IT [S NOT UNUSUAL FOR 
FUNDING WILL APPLY TO BOARD OF PUBLIC BUILDING FACILITIES, OFFICE OF UNPROGRAMMED PROJECTS TO DEVELOP FOR WHICH ADEQUATE FUNDING IS NOT AVAILABLE IN 
ADMINISTRATION FACILITIES, AND FACILITIES OPERATED BY THE DEPARTMENTS OF THE INDIVIDUAL DEPARTMENT OPERATING BUDGETS. THE REQUESTED FUNDS WILL ENABLE THE 
AGRICULTURE, CORRECTIONS, ECONOMIC DEVELOPMENT, ELEMENTARY AND DIVISION OF FACILITIES MANAGEMENT, DESIGN AND CONSTRUCTION TO MAKE REPAIRS AND 
SECONDARY EDUCATION, LABOR AND INDUSTRIAL RELATIONS, MENTAL HEALTH, - {REPLACEMENTS WHICH OCCUR UNEXPECTEDLY DURING THE FISCAL YEAR AND WHICH REQUIRE 
PUBLIC SAFETY, SOCIAL SERVICES, AND THE WESTERN DISTRICT COURT OF APPEALS {IMMEDIATE ATTENTION. | 
IN KANSAS CITY. 





COMPONENT AGE YEARS FACILITY AGE YEARS . 


Prior Appropriation Biennium Budget Request Long Range Plan | 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 { Fiscal Year 6 
$0 $0 2018 2019 2020 
$0 $0 $4,000,000 $4,000,000 $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








HB SECTION 
0018.015 















TOTAL GOV 
RECOMMENDATION 
$8,000,000 


2021 2022 2023 













$0 


$0 

















GENERAL REVENUE $0 $0} GENERAL REVENUE $0 $0} FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $4,000,000 $4,000,000} FACILITIES MAINTENANCE RESERVE $0 $0; Equipment and Expenses $0.00 
$ $ $0 $0) Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


TOTAL $4,000,000 $4 000,000 TOTAL a a 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT PETER VERSLUES 
CAPITAL IMPROVEMENT PROGRAM . 
PROGRAM BUDGET REQUEST ITEM - FORM 12 

DEPARTMENT 







Z0000032 MR 
PHONE NO 573-751-2638 





ASSET NAME ORG PRIORITY 
EMERGENCY REPAIRS | NUMBER 


SITE NAME 


STATEWIDE 


Syn DEPT PRIORITY 2 





FMDCPRIORITY 1 





DESCRIPTION OF WORK EMERGENCY REPAIRS JUSTIFICATION 


THIS WILL FUND EMERGENCY REQUIREMENTS FOR FACILITIES STATEWIDE. FUNDING | WITH THE NUMBER OF FACILITIES IN THE STATE INVENTORY, IT IS NOT UNUSUAL FOR EMERGENCY 
WILL APPLY TO BOARD OF PUBLIC BUILDING FACILITIES, OFFICE OF ADMINISTRATION |REPAIR PROJECTS TO DEVELOP FOR WHICH ADEQUATE FUNDING IS NOT AVAILABLE IN THE 
FACILITIES, AND FACILITIES OPERATED BY THE DEPARTMENTS OF AGRICULTURE, INDIVIDUAL DEPARTMENT OPERATING BUDGETS. THE REQUESTED FUNDS WILL ENABLE THE 
CORRECTIONS, ECONOMIC DEVELOPMENT, ELEMENTARY AND SECONDARY DIVISION OF DESIGN AND CONSTRUCTION TO MAKE REPAIRS AND REPLACEMENTS WHICH OCCUR 
EDUCATION, LABOR AND INDUSTRIAL RELATIONS, MENTAL HEALTH, PUBLIC SAFETY, UNEXPECTEDLY DURING THE FISCAL YEAR AND WHICH REQUIRE IMMEDIATE ATTENTION. 

SOCIAL SERVICES, AND THE WESTERN DISTRICT COURT OF APPEALS IN KANSAS CITY. 

IN THE PAST, THESE FUNDS HAVE BEEN USED TO REPAIR FACILITIES DAMAGED BY 

HIGH WINDS, FLOOD WATER, ELECTRICAL STORMS, AND OTHER NATURAL DISASTERS. 

THESE FUNDS HAVE ALSO BEEN USED TO REPAIR CRITICAL BUILDING SYSTEM 

FAILURES. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
; 0018.015 


Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 


Fiscal Year 2 






TOTAL GOV. 
RECOMMENDATION 
$2,000,000 


2020 2021 2022 2023 
$0 : $0 $0 $0 


2019 













$1,000,000 










$0] Fiscal Year 1 
$0 - 2018 
. $0 $1,000,000] - 


Govemor’s Recommendation TAFP Appropriation Operations Budget !mpact Expenditure Plan for 








GENERAL REVENUE $0 $0] GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $1,000,000 $1,000,000} FACILITIES MAINTENANCE RESERVE ye 
$0 0.00 

$0 





TOTAL $1,000,000 $1,000,000 TOTAL 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT PETER VERSLUES 
CAPITAL IMPROVEMENT PROGRAM . 70000033 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


7 DEPARTMENT SITE NAME 
STATEWIDE | STATEWIDE 





PHONE NO 573-751-2638 


ASSET NAME ORG PRIORITY 
APPRAISALS AND SURVEYS NU®@BER 


DEPT PRIORITY 3 


FMDCPRIORITY 1 





JUSTIFICATION 
FUNDING FOR APPRAISALS AND SURVEYS FOR FACILITIES STATEWIDE. 


DESCRIPTION OF WORK APPRAISALS AND SURVEYS 


FUNDING FOR APPRAISALS, LAND SURVEYS, AND ENVIRONMENTAL SURVEYS FOR 
FACILITIES STATEWIDE. . -. 4 
JQUITE OFTEN, FACILITIES ARE CONSIDERED FOR PURCHASE OR SALE THROUGHOUT THE FISCAL 
YEAR. PRELIMINARY WORK, SUCH AS SURVEYS AND APPRAISALS, IS NECESSARY BEFORE ANY 
ACTION CAN BE TAKEN ON THESE FACILITES. THE REQUESTED FUNDS WILL ENABLE THE DIVISION 
OF FACILITES MANAGEMENT, DESIGN AND CONSTRUCTION TO PERFORM THIS WORK BEFORE 
LEGISLATION IS INTRODUCED FOR PURCHASING OR SELLING FACILITIES. 





COMPONENT AGE YEARS FACILITY AGE YEARS 








Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION, 
0018.015 | 


Fiscal Year 5 






Fiscal Year3 | Fiscal Year 4 









Fiscal Year 1 Fiscal Year 2 - Fiscal Year 6 







2018 2021 2022 2023 - TOTAL GOV 


RECOMMENDATION 
$200,000 : 


$0]. $0 


$0 


$0 













Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





GENERAL REVENUE $0 $0]GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $100,000) FACILITIES MAINTENANCE RESERVE sa 
0.00 

. $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY [CONTACT PETER VERSLUES 
CAPITAL IMPROVEMENT PROGRAM : 70000034 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT . SITE NAME ASSET NAME ORG PRIORITY 
STATEWIDE STATEWIDE HAZARDOUS MATERIAL NUMBER 


PHONE NO 573-751-2638 


DEPT PRIORITY 4 
FMDCPRIORITY 1 


DESCRIPTION OF WORK HAZARDOUS MATERIAL . JUSTIFICATION 


FUNDING FOR HAZARDOUS MATERIAL REMEDIATION FOR FACILITIES STATEWIDE. DURING THE COURSE OF NORMAL CAPITAL IMPROVEMENT PROJECTS OR FACILITY OPERATION, 
FUNDING WILL APPLY TO BOARD OF PUBLIC BUILDING FACILITIES, OFFICE OF | HAZARDOUS MATERIALS CAN BE UNEXPECTEDLY ENCOUNTERED. THE PRESENCE OF HAZARDOUS 
ADMINISTRATION FACILITIES, AND FACILITIES OPERATED BY THE DEPARTMENTS OF MATERIALS CAN IMPEDE THE COMPLETION OF A CAPITAL IMPROVEMENT PROJECT OR THE NORMAL 
AGRICULTURE, CORRECTIONS, ECONOMIC DEVELOPMENT, ELEMENTARY AND OPERATION OF A FACILITY. WITHOUT REMEDIATION, Cl PROJECTS CANNOT PROCEED OR FACILITY 
SECONDARY EDUCATION, LABOR AND INDUSTRIAL RELATIONS, MENTAL HEALTH, OPERATIONS CANNOT CONTINUE DUE TO EXPOSURE OR CONTAMINATION TO WORKERS OR 
PUBLIC SAFETY, SOCIAL SERVICES, AND THE WESTERN DISTRICT COURT OF APPEALS |BUILDING OCCUPANTS. THE REQUESTED FUNDS WILL ENABLE THE DIVISION OF DESIGN AND 
IN KANSAS CITY. CONSTRUCTION TO IDENTIFY, ASSESS AND REMEDIATE ANY HAZARDOUS MATERIALS WHICH MAY 
BE ENCOUNTERED UNEXPECTEDLY DURING THE FISCAL YEAR AND WHICH MAY NEED IMMEDIATE | 
ATTENTION. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 






2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$500,000 $500,000 $0 | $0 $0 $0 $1,000,000 


Govemor's Recommendation TAFP Appropriation Operations Budget impact Expenditure Plan for 









GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $500,000] FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
¢ $0 $0} Equipment Purchases $0.00 
$0 $0 | 
$0 $0 
$0 $0 
ee ; 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT PETER VERSLUES 
CAPITAL IMPROVEMENT PROGRAM 70000039 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG 
STATEWIDE STATEWIDE ENERGY CONSERVATION NUMBER 





PHONE NO 573-751-2638 


PRIORITY 
DEPT PRIORITY 5 
FMDCPRIORITY 1 





















DESCRIPTION OF WORK ENERGY CONSERVATION JUSTIFICATION 


THIS APPROPRIATION IS FOR ENERGY CONSERVATION PROJECTS THAT WOULD THIS APPROPRIATION IS FOR ENERGY CONSERVATION PROJECTS THAT WOULD PRODUCE 
PRODUCE A SIGNIFICANT ENERGY SAVINGS. . SIGNIFICANT ENERGY SAVINGS. | 


SOMETIMES THE STATE WILL RECEIVE GRANTS OR CONTRIBUTIONS TO PERFORM ENERGY SAVING 
PROJECTS. THIS APPROPRIATION WOULD GIVE AUTHORITY TO USE UP TO $250,000 FROM GRANTS 
AND/OR CONTRIBUTIONS FOR THESE PROJECTS. : 
SOMETIMES ENERGY SAVING PROJECTS ARE ACCOMPLISHED USING FMRF FUNDS, AND REBATES 
ARE RECEIVED AND DEPOSITED BACK INTO THE FMRF FUND. THIS APPROPRIATION WOULD ALSO 


GIVE AUTHORITY TO USE UP TO $250,000 FROM THE FMRF REBATES TO PERFORM FURTHER 
ENERGY SAVING PROJECTS. aa 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


$O ; $0! Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year 5 | Fiscal Year 6. 
$0 | 7 
$0 | | 


Govemors Recommendation , TAFP Appropriation Operations Budget Impact Expenditure Plan for 





















_ TOTAL GOV 
RECOMMENDATION 
$1,000,000 






2020 2021 2022 2023 


$0 $0 





$0 $0 












GENERAL REVENUE $0| GENERAL REVENUE $0 $0} FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $500,000| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $ $0 $0] Equipment Purchases $0.00 
$0 $0 ms 
$0 $0 
$0 $0 
Sc A : 
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REQUEST NO CATEGORY |CONTACT PETER VERSLUES 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION 









CAPITAL IMPROVEMENT PROGRAM ‘ 70000040 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 . 


DEPARTMENT SITE NAME 
STATEWIDE STATEWIDE 


PHONE NO 573-751-2638 


PRIORITY © 
DEPT PRIORITY 6 
' |FMDCPRIORITY 1 


ASSET NAME ORG 
PROJECT ADMINISTRATION COSTS NUMBER 







DESCRIPTION OF WORK PROJECT ADMINISTRATION JUSTIFICATION * 


THE DIVISION OF FACILITIES MANAGEMENT DESIGN AND CONSTRUCTION (FMDC) IS THE DIVISION OF FACILITIES MANAGEMENT DESIGN AND CONSTRUCTION (FMDC) IS REQUIRED TO 
REQUIRED TO PROVIDE PROJECT MANAGEMENT, CONTRACT MANAGEMENT, PROVIDE PROJECT MANAGEMENT, CONTRACT MANAGEMENT, CONSTRUCTION OVERSIGHT, AND 
CONSTRUCTION OVERSIGHT, AND OTHER ADMINISTRATIVE SERVICES FOR CAPITAL OTHER ADMINISTRATIVE SERVICES FOR CAPITAL IMPROVEMENTS TO ALL-STATE OWNED 
IMPROVEMENTS TO ALL STATE OWNED FACILITIES. THIS REQUEST WILL PROVIDE FACILITIES. THIS REQUEST WILL PROVIDE FUNDING TO PAY SALARIES FOR STAFF TO ACCOMPLISH 
FUNDING TO PAY SALARIES FOR STAFF TO ACCOMPLISH THESE REQUIREMENTS. THESE REQUIREMENTS. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan a HB SECTION 
0018.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 






Fiscal Year 6 


Fiscal Year 5 










Fiscal Year 4 



















2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$4,804,800 $5,285,280 $0 $0 $0 $0 





$10,090,080 












$0 $0 
$0 | $0 
| $0 : | $0 


Governor's Recommendation TAFP Appropriation . | Operations Budget Impact Expenditure Plan for | 













SL 
GENERAL REVENUE gol. $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE _- $4,804,800 $5,285,280] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0 $0| Equipment Purchases $0.00 
$0 $0 : 

$0 $0 

| $0 $0 
TOTAL $4,804,800 $5,285,280 TOTAL a, ae, $0 
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STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Department OFFICE OF ADMINISTRATION Cl Coordinator 


CHRIS DEVORE 


Phone number 
573-526-7922 





Site Location/Asset Name 


‘CAPITOL COMPLEX EROSION CONTROL ~ ‘MR 2018 GEN REVENUE ~ $0. ~ $700, 000 0018.015 
PARKING LOT 11 AND 12 ‘FAC MAINRES $700,000. $0. 
: | : — : $0. $0. 
$0. $0) 
| | $0) $0, 
| ; | ! _ $0, $0: 
JOSEPH P. TEASDALE STATE. [REPLACE TENANTFINISHES | MR | 2 | 2018 GEN REVENUE | $0) $0 $760,000 0018.015 
_ OFFICE BUILDING . FACMAINRES $760,000. $0. 
_JOSEPH P TEASDALE STATE | $0. $0. 
$0) 


OFFICE BUILDING 


-ENVIRONMENTAL CONTROL 


: $0. $0. 
2 $0 $0. 
‘CAPITOL COMPLEX REPAIR MEMORIAL / MR | 4 | 2018 GENREVENUE | $0) 0018.015 | 


‘VETERANS MEMORIAL WATER 
FEATURE 


CAPITOLCOMPLEX SS” ‘STONE PANEL ANCHORING ~ "5 2018 GEN REVENUE : ggg $44,000,000 0018.015 
‘HS TRUMAN OFFICE BUILDING ‘FAC MAIN RES $11,000,000 $0. on 
7 ) Po | $0, $0, 

$0. $0. 

$0. $0. 
ooh ie a et ane a rr ee ee ee a $0 $0) ett 
‘CAPITOL COMPLEX [PHASE Il HVAC COORD > MR «+6 | 2018 GEN REVENUE $0. $500,000: 


CAPITOL BUILDING 


BUILDING 
WAINWRIGHT STATE OFFICE 
BUILDING 


| Description 
ait 


{COOLING TOWERICHILLER 


POPULATE LELIN RAINED ENE AEN BERLI ICOM ERT TEER 


ROAAAATSAAAA SAA Saal an: canoe eu RES cE Rete Gee ae iets 


i 


Budget 


- Dept 


, Fiscal . 


Govemor's Recommendation 


Fund 


_ Category” _ Priory | Year | 


Sane ene nt QE TT ute 


i 
AINMAM MEAN Mee PL DOE PPE IPEEDONICE OND LEC 


7 pcre 


Mastccd Hobs tecncectied Peccees 


‘FAC MAIN RES 


FAC MAIN RES 


-FAC MAIN RES 


GEN REVENUE 


FAC MAIN RES 
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SRNIE PS PIES SBE EPEC ER NEE RIE AER 
s 


NER NAE ABABA NIRS NIAMEE EINE Te Ht Sah RONNIE ELE 
Pa 


‘ $0) 
t 
: $0. 


— $0. 
$4,000, 000 
i 


z 4 
‘ 
§ 


| 


Bin tisinenis 9 Nu ah tn manned Sse BAL et NA 


— $0: a keke k genet ane ne 8 BN be en cea derge cee ne te cacaeaae oe 


SERN IE BOS, 


i 


Biennium 


$4,000,000: 


~ $300,000, 


$ 
ore 


~ $381, 000. 


H.B. 
Section 


0018.015 


018.015 


0018015 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 


CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


‘ST JOSEPH STATE OFFICE 
:BUILDING 
ST. JOSEPH STATE OFFICE 
‘BUILDING 


‘CAPITOL COMPLEX _ 
JAMES C. KIRKPATRICK STATE 
INFORMATION CENTER 


ST ee ee NN tee. 


PRINCE HALL FAMILY ‘SUPPORT | 


‘CENTER 
PRINCE HALL FAMILY SUPPORT 
CENTER 


JOSEPH P.TEASDALESTATE 


‘OFFICE BUILDING 
JOSEPH P. TEASDALE STATE 
OFFICE BUILDING 


‘OFFICE - OA 


EMPLOYMENT § SECURITY CENTRAL 


‘EMPLOYMENT SECURITY CENTRAL 


OFFICE 


‘MISSOURI STATE PENITENTIARY _ 


:-REDEVELOPMENT SITE 


‘LEWIS AND CLARK STATE OFFICE 


BUILDING 


PRINCE HALL FAMILY SUPPORT ~ 


(CENTER 
PRINCE HALL FAMILY SUPPORT 
CENTER 


BUILDING 
_MILL CREEK STATE OFFICE 
BUILDING 


a Seren ne 


“ 
CARES AORN ACRE PAEE REIT TON NT 


"REPLACE COOLING TOWER 


"REPLACE COOLING TOWER 


wee ee eee 


REPLACE COOLING TOWER 


3 REPLACE CHILLER/CONTROLS _ 


POE NE AEROS IAIN tte 


‘STRUCTU RAL REPAIRS _ 


Eo NAAN ATTIC Ee 


UPGRADE BAS SYSTEM | 


; 
$ 
E 


‘MODERNIZATION ELEVATORS | 


MII EI MOLE LILO OLCOTT IATIE NDNA 
” 


Neale ccrns mone ce norte, 


LPS TRILL SBE BS NEN COME EEE 


Budget 


Category | on 


MR 


AE NIABELT SIA ABRE LILIES AR NPRM AB NASIN! 


12 


Nee ee te Neat 


ONAL OED GELLER  SOOEE DEINE ENE IEE BE EINE NSE ASAE SPLANNB ONES or 


. Fiscal - 


Year | s 


“opie Te 


2018 


Bry 


“GEN REVENUE 
'FAC MAIN RES 


2018 
FAC MAIN RES 


‘FAC MAIN RES 


RAST ne Be AR JE or. 


“GEN REVENUE | 


FAC MAIN RES 


GEN REVENUE _ 


FAC MAIN RES 


‘GEN REVENUE ~ 


. GEN REVENUE — 
_FAC MAIN RES 
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GEN REVENUE ae 
“FAC MAIN RES 


‘GEN REVENUE 
FAC MAIN RES 


LNA AE AP AAMAS CFSE NSN EMA ABE OANA ENING MOM E Not 


3 


On tro 


Budget Category Key: 


MR = Maintenance and Repair 


CR = Construction and Renovation 


etocssrsces Ee 


ei 
$0, 


Serer ery 


$0. 
$200,000: 
$0. 
$0. 
$0. 
$0 


~ $0. 
$297,330, 
$0 
$0. 
al 


“$01 
$100, 515, 


Dept 


ene SER En nate 


POMBE EE NEN CERO EE. EIN ESE INNS Oy 


$428,640. 
$0: 


$1,189 320, 


$402,062: 
$0: 
$0. 
$0. 


sNaaadacitee: 


$0 
> 


Biennium 
Total 


"$535.8 800. 


~ $218,875) 


: 
i 


i 


; 


~ $177,096) 
$200,000), 7 
$1486 650 : 


$502,577: 


a 
Ee ate SAAN NE OE SANE 8 


~ 0018.015 


0018.015 


0018.015 


0018.015 


~ 0018.015 


018.015 


0018.015 | 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Peper eer nner entre nerer ret eri reetir rl Ol Nit Cet Pett Tet ltl) Sat hier net Seen inet eee ene eee Cnet Otte Ont en nner) Dee e Sette ante eee ane tet eee ee een eed CO ete eter Stet Eerees ore erer Peedie Dereeerc etter? crereat Peette tii Lert lteter tet eel eli Lilli Doh oe aol) oe renee mnt nnner et ee eens 


Description 


KANSAS CITY DOLIR OFFICE ~ 
BUILDING 
KANSAS CITY DOLIR 


(CAPITOL COMPLEX — 
JAMES KIRKPATRICK STATE | 
INFORMATION CENTER | 


FLETCHER DANIELS STATE OFFICE _ STEAM LINE UPGRADE | 
‘BUILDING 

‘FLETCHER DANIELS STATE OFFICE 

BUILDING 


re anbi Ba ne co 


‘GEORGE WASHINGTON CARVER 7 
STATE OFFICE BUILDING | 
/PETROLEUM/OCTANE 
‘LABORATORY : 


‘ST LOUIS STATE OFFICE BUILDING - ~ 
9900 PAGE 
ST.LOUIS STATE OFFICE BUILDING 


NO AOE A! SIERRA DAARANT REESE ON Se 


ST.LOUIS MISSOURICAREER 
‘CENTER 
DELMAR CAREER CENTER 


ALE TELECON PCY 


ne ooh ee 


‘FLETCHER DANIELS STATE OFFICE 
‘BUILDING 

‘FLETCHER DANIELS STATE OFFICE | 
BUILDING | 


DIVISION OF FACILITIES | 
‘MANAGEMENT, DESIGN & 
CONSTRUCTION 

VARIOUS 


"REPLACE SIDEWALKS 


“REPLACE BAS CONTROLS 


REPLACE HVAC ; EQUIPMENT - 


[REPLACE ROOFTOP UNITS 


Waa NAOT te RODEN PENT PPP OSLILL PO PIDOIDE LION NES OH a 


REPL ROOFTOP HVAC UNITS | 


3 


? 
AR IORI oo EIRENE AMEE IE MI ED RIOT 


_ Budget — 
God 


g 


Dept 


pny 


NEN 


S - 
Fe AAR RANE AD OSI GE ME META Rotten conan cee 


16 


AWE INS aS Eee 


x 


eure 


- Fiscal : 


Year | 


© 2018, 


2018 


2018 


‘2018 


2018 


‘2018 


2018 


2 


FAC MAIN RES 


GENREVENUE 


FAC MAIN RES 


SAME NS SNe ay 


GEN REVENUE 
FAC MAIN RES 


‘GEN REVENUE 


‘FAC MAIN RES 


Le A Re SIA eR I NN Ny TSUNA EE EW EEE Ee OE i tte 


“GEN REVENUE 
FAC MAIN RES 


Le EON a BE 


-FAC MAIN RES 


(GENREVENUE 


FAC MAIN RES 


‘FAC MAIN RES 
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e 
x 
SEER ARAL Te ARREST E PLONE OE ORE 


‘GEN REVENUE _ 


Budget Catagory Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


F | 


ae 


$0 


$0) 


$0. 
$958, 895. 


Biennium 
Total 


"$32, 288, 


$958,895, 


: 


$126, 733) 


H 
i 
ts 
iy 
z 
a 


= 


: 
: 


~ $606,384 


$750,760, 


$471,720) 


$1,489,978. 


sarees nese enere nomen seaetens gence net ashen eden, weet teen ete RRR Ree AE ERE AL cone te cee ORS IA EAS ANSE SRCMNO RUSSO HMMM OR AORRSSORR EG BSONEEES © OSH Oe SemAtM NSA c ose Tene Rat eee e ee ekeeeenet nace ees f ceegeeedee cyddre eee B eRe e Mena e NeR se EE ete dees genes gues cones cauRRCOuSMaMe® oe eens neee oe saaeereeeseoneee Qeteceeeceeees cr beceeeene 


0018, 8.015 


LIEDER NORTE INNO Phy Me AE ee TIAN INNER NIA RON NN et Me er eee pone ue 


0018.015 


0018.015 


018.015 


~- 0018.015 


0018.015 


0018.015 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM - 
PROGRAM BUDGET SUMMARY - FORM 11 


qimmeemennne nbc conaoranecsanesenanenvariossncecmernmanseccnthcn, imma Torr mumeocsssccwet nn rococoumar cece consncoce creane orca laysoceeaseng Seee Uneascconcnne: svencearnesooneneqcqonnossnecvcepecssovl ete sass) aocamenscnasssocccerveaenneeaccrsesssecesaee = case! sees se Siuadsosceswa sense: samseens se sNeasnannsenbns meccsnsetbseaenernrnscpey omen jp dernnnnnecnennnscseereenesccsrerreusetonntorsess Seusrseennossseere: Sueuswrn> SuesEEeneas Bes snc Sosonennnn sgsdses ‘sscccnmssoncnccnenyd py dies Nsceuseqqeaues=--ePeesEencseaNORS (piccesenadee qpacceraessseasenunanswannnans ctenaeabonssepapeevano! © Sedeasentens eesdas) s stapeanige coassesansace ase: seGsecseqiuucssciices ss aucslsesuaece oesuseseedsd. soaucuse. covdetiaccac: « sececeeeees 


Description 


PRINCE HALL FAMILY SUPPORT _ 
(CENTER 
PRINCE HALL FAMILY SUPPORT 
‘CENTER 


"REPL. ‘ROOFS PRINCE HALL. 


‘LANDERS STATE OFFICE BUILDING EXTERIOR FACADE REPAIRS _ 


LANDERS STATE OFFICE BUILDING ; 


‘CAPITOL BUILDING 


[REPLACE ROOF DRAIN PIPE 


‘JENNINGS STATE OFFICE BUILDING | REPLACE BAS 
JENNINGS STATE OFFICE BUILDING | 


2 
g 
= 


nooner 
‘NORTH ST LOUIS COUNTY SERVICE 
CENTER 


one SITE 
RIVERSIDE COLLECTION & 
WAREHOUSE 


‘ST JOSEPH STATE OFFICE | 
‘BUILDING 
ST JOSEPH STATE OFFICE 
BUILDING 


MOEN Nt altereerereree Tee nae crn A A Aah NIM cred ence creer es oe 


| 


NORTH ST LOUIS COUNTY SERVICE| REPLACE BAS” 
‘CENTER 

NORTH ST LOUIS COUNTY SERVICE 

CENTER 


RELETESS LOO 


" PATIO/SIDEWALK ‘REPAIRS 


Budget ' Dept 
_ Category . Ss 


ar ee 


2a i 


EE NT AIS 


; 
} 
i 


ne Be et tp cee 


aotcsec 


Haven WAR Accor 


2018 


2018 


2018 


Seianeee vane 


FAC MAIN RES 


GENF REVENUE ~ 
FAC MAIN RES 


Pa IR oN 


‘GEN REVENUE 
FAC MAIN RES 


GENREVENUE 


: FAC MAIN RES 


(GEN REVENUE > 
FAC MAIN RES 


GEN REVENUE» 
-FAC MAIN RES 


‘GEN REVENUE ~ 
FAC MAIN RES 


-FAC MAIN RES 
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POMPE IORI ROO OEES I NE 
a 


g 


: 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


See 


$0: 


$0: 


$119,612. 


$0. 
$0 
$0. 


$0. 


$216,120. 


wets 
2 SE tee 4 
Satannaninans se) - aga 


iN 
0 i 
é 
§ 


Noo AS SSS SS EO LOSS CONN 


Biennium 
Total 


$1, 112, 300 


$350,760 


$532,200 


; 


018.015 


"$216,120 


= 


$224,861 


: 
2 


~ 0018.015 


~~ 0018.018 


0018.015 


0018.015 


0018.015 


0018.015 


0018.015 


STATE OF MISSOURI 


OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 


PROGRAM BUDGET SUMMARY - FORM 11 


peteeeeces cee rte neeenea renee teeeees CPUC e etter eeeeeeecerranacenaaneccHnttGoceee Meg eeeeeeeeei ee MIMMSSEMIGGee GHHEL © OrtIIIEG c0untecpeseppnaeenavassaneeuns sueeeccecuseesees een inayedeceeeeebebe cong of cecteouawecemaancccuetaancccoaaeyees Guaanngeenas saweyenyes cavweyesenaqan oo eceeceencuaaaeataauaenaasaaen copige Geeege see fe cuvaneeeecaaa in ceeg peetisnss qettbecsscet ceeeenpene ceeee etaaaaeeecHAMeeeeemeeMRReeeE AREA ect EE GE Lea ISSSSERRSSNEAESRS URES SSENEENRE ST OSSNSSSEOOGG SONRES OUVUS EERE GON TEL EERE ne CLULEN CO PTAs Ugteaucaaeagcaseenaaasaacouaacessnagamaccssrcaaecccessaaasccose 


Site Location/Asset Name 


: JEFFERSON STATE OFFICE 


BUILDING 


JOSEPH P. TEASDALE STATE 


‘OFFICE BUILDING 


JOSEPH P. TEASDALE STATE 


OFFICE BUILDING 


ceccceecceccecee Ceceees eaccaee Seviataccneeeaseaane sasastageed cog serebeceeete tency pIeMEEEM GS | HEED es igg MbdEdeegeaeeade gage aaseeeeteetages Susctedy geccecaee ehctereeretccerarsacccrrerenecerssesisdececsseacecareriee riaseeccces on wresssnwnacdeanacaadédie Deptt betcteet annie ct debenscaiatadsecetedecceesmmedtnnncsseassssseeeeeeeeeeecsaciesss ReaeeeeeeeeeGeeeceerelruncene CaneeeseseeeeSPaSSAMMESOSONTEREE SSC otpESdaG SOONG EddddaaEreEEEEGEEGESREERAEEE PLRAEAMACEAAB Cece cHAEEEEEAGGISESEAGGASAEAGGMAESASEREAGASS ENS AARASAS AISA ROSAS AAA AUUSS FRMASSSAAAMHAAAAAAAAAAASAANNAANESOOOPOPEREDOSeyee senepeycustecsecyys = ory “apsesereyssses peeettccgersctte very Seey cape sce cee to ppeeeeeten es crate Gees nn ttre teettree te 8 


NUMBER OF WORK ITEMS 34 Governor's Recommendation $31,058,760 


ba 
owe wrcteteteC AT fee SAE AARNE, 


Description 


: 
! 
i 
a 
i 
i 
d 
: 
: 


ELECTRICAL SYSTEM RENO. | 


‘SECURITY UPGRADE 


WANES 


Budget 
macs Soy ak 


& 
z 


sree Se 


SPOOL ORE PORPRRLEDRIPEDTEDDEES INN NE WN 


é 


Dept 


WN seer worn erte oe 


we: 
ae 


“| 2018 


- Fiscal | 


| 2018 ‘GEN REVENUE 


FAC MAIN RES 


FAC MAIN RES 


PANE "NAAN Ae MAN ARAL DYN RRR HU gute OS 


'GEN REVENUE 


; FAC MAIN RES 
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PENNE MIRE ARRAN UAE SANNA Nn Aurea Serre 


Budget Category Key: 


MR = Maintenance and Repair 


CR = Construction and Renovation 


A ls we : 
$0 : 

2 

3 

3 


ee NN 


g 
§ 
3 

EOCENE OEE IRIE BEL EES SERN SITIES SMITE 
: 


Biennium 
Total 


$85,250, 


$512: 702, 


$1,566, 962, 


% FON a PELE Rite te 


~ 0018.015 


| 0018.015 : 


~ 0018. 015 


agre ceeeecettteeern et eteeeeee tence nena tdeee nee Fe daS TERE sea pat bene Gab eeeng Aaa TE ceed SEEN Sg TEE tdeegsMeebecpemeeas nae Hit 







STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 













CAPITAL IMPROVEMENT PROGRAM 00000311 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 






PHONE NO 573-526-7922 











ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 1 


ASSET NAME 
PARKING LOT 11 AND 12 


SITE NAME 
CAPITOL COMPLEX 








FMDCPRIORITY 1 


DESCRIPTION OF WORK EROSION CONTROL JUSTIFICATION 


THIS REQUEST IS TO PROVIDE EROSION CONTROL ON WEARS CREEK AS IDENTIFIED EROSION OF THE WEARS CREEK BANK BETWEEN PARKING LOT 11 AND 12 IS THREATENING NEWLY | 
THROUGH PROJECT 0160601. PRIOR APPROPRIATIONS ASSOCIATED TO THIS REQUEST |REPAIRED AND REPLACED PARKING AREAS. 
ARE FROM FACILITY MAINTENANCE RESERVE FUND. 


COMPONENT AGE 30 YEARS. FACILITY AGE 30 YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 








2018 






2019 2020 2021 2022 2023 TOTAL GOV 
| RECOMMENDATION 
$700,000 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$ 


$0.00 





$0 $0} $0 $0 $0 $700,000 



















GENERAL REVENUE $0| GENERAL REVENUE $0 $o\| FTE/Personal Services 0 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$0 $0 $0} Equipment Purchases $0.00 
$0 $0 $0 | 
$0 $0 $0 
$0 $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT LEANNE MATTERN 


CAPITAL IMPROVEMENT PROGRAM | agnosie ur 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME 
OFFICE OF ADMINISTRATION JOSEPH P. TEASDALE STATE OFFICE BUILDING | JOSEPH P TEASDALE STATE OFFICE BUILDING 







PHONE NO 573-751-8618 



















ORG 
- NUMBER 


PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 
















5770 










DESCRIPTION OF WORK REPLACE TENANT FINISHES JUSTIFICATION 


THIS REQUEST IS FOR FUNDING TO REPLACE AND REPAIR INTERIOR FINISHES FOR THE } THE CURRENT BUILDING FINISHES ARE AGED AND IN NEED OF REPAIR OR REPLACEMENT. . 
NEWLY ACQUIRED GOVERNOR JOSEPH P TEASDALE STATE OFFICE BUILDING. THIS THE AREAS OF THE BUILDING DO NOTCURRENTLY MEET THE NEEDS OF TENANTS THAT WILL | 
WILL ENCOMPASS LIMITED WORK ON ALL BUILDING UTILITIES AND FINISHES SUCH AS_-~—s | BE OPERATING IN THOSE SPACES. 
PLUMBING, ELECTRICAL, HVAC, DOORS, HARDWARE, LIFE SAFETY AND SECURITY. | 



















COMPONENT AGE 45 YEARS FACILITY AGE 45 YEARS 


Prior Appropriation . Biennium Budget Request Long Range Plan 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 } Fiscal Year 6 
| $0 $0 2019 
$0 $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 












HB SECTION 
0018.015 — 
















2021 2022 2023 TOTALGOV 
RECOMMENDATION 
$0 $0 $0} $760,000 


2020 






$0 















GENERAL REVENUE $0] GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0.00 
$0 $0 $0.00 

$0 

$0 

$0 
7... a Ai... Be. : 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000313 se 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION | CAPITOL COMPLEX 


PHONE NO 573-526-7922 





ASSET NAME ORG . PRIORITY 
ENVIRONMENTAL CONTROL NUMBER 


DEPT PRIORITY 3 


FMDCPRIORITY 1 





DESCRIPTION OF WORK COOLING TOWER/CHILLER . JUSTIFICATION 


THIS REQUEST IS TO REPLACE THE EXISTING COOLING TOWERS. INSTALL WATER-SIDE |THE EXISTING COOLING TOWERS (3 EACH) ARE AGED AND IN VERY POOR CONDITION. THIS 
ECONOMIZERS, IMPLEMENT PLANT CONTROL CONVERSION AND VARIABLE FLOW REPLACEMENT IS NECESSARY TO AVOID FAILURE. THE IMPLEMENTATION OF PLANT CONTROL 
CONVERION. REMOVE TWO CHILLERS AND REPLACE WITH MULTIPLE PROPERLY SIZED |CONVERSION AND VARIABLE FLOW CONVERSION WILL GREATLY IMPROVE OPERATIONAL AND 
CHILLERS. THIS SHALL INCLUDED COMMISSIONING. ENERGY EFFICIENCY. 

CURRENTLY DESIGN WORK IS BEING COMPLETED THROUGH PROJECTS 0170101 AND 

0170103. PRIOR APPROPRIATIONS FOR THE DESIGN ARE FROM FACILITY MAINTENANCE 

RESERVE FUND. 


COMPONENT AGE 30 YEARS FACILITY AGE 30 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
. 0018.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 




















TOTAL GOV | 
RECOMMENDATION 
$4,000,000 


2019 2020 2021 2022 2023 


$0 $0 


2018 


$0 


$4,000,000 $0 $0 





Govemor's pecommendaton TAFP Appropriation Operations Budget Impact Expenditure Plan for 
a i a 










GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0|Equipment and Expenses $0.00 
$0 $0 $0 $0} Equipment Purchases $0.00 
$0 $0 $0 ) 
$0 $0 $0 
$0 $0 $0 
$0 
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REQUEST NO CATEGORY [CONTACT CHRIS DEVORE 











STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 









00000314 
PHONE NO 573-526-7922 





ASSET NAME ORG 
VETERANS MEMORIAL WATER FEATURE NUMBER 


_ PRIORITY 
DEPT PRIORITY 4 


SITE NAME 
CAPITOL COMPLEX 









FMDCPRIORITY 1 





JUSTIFICATION 


THROUGH THE INSTALLATION OF A FLOW METER, IT HAS BEEN DETERMINED THAT WE ARE LOSING - 
APPROXIMATELY 1,500 GALLONS OF WATER PER DAY. ALTHOUGH THE WATER IS FED FROM OUR 
CLEAR WELL, CONSTANT PUMPING FOR REPLENISHMENT AND RECIRCULATION IS USING 
EXCESSIVE ENERGY. 


DESCRIPTION OF WORK REPAIR MEMORIAL 


THIS REQUEST IS TO DETERMINE THE SOURCE OF AN EXISTING UNDERGROUND LEAK 
IN THE PLUMBING SYSTEM FOR THE VETERANS MEMORIAL WATER FEATURE. THE 
WORK INCLUDES THE REMOVAL OF PAVERS AND OTHER STRUCTURE AS NECESSARY 
TO GAIN ACCESS AND EXPOSE THE PIPING. THE NECESSARY REPAIRS TO THE 
PLUMBING WORK MAY ALSO INCLUDE RE-ROUTING THE PIPING AND REPAIRS TO THE 
POOL FINISHES. : 

THE DESIGN FOR THIS REQUEST IS CURRENTLY BEING COMPLETED IN PROJECT 
0170401, PRIOR APPROPRIATIONS USED FOR THE DESIGN ARE FROM FACILITY 
MAINTENANCE RESERVE FUND. 


COMPONENT AGE 30 YEARS FACILITY AGE 30 YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
. 0018.015 


. $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 2018 2019 2020 2021 2022 
$0 $300,000 $0 $0 $0 $0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 










2023 TOTAL GOV 
RECOMMENDATION 


$300,000 





$0 











GENERAL REVENUE | $0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0.00 
$0 $0.00 

$0 

$0 

$0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM | 00000315 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 7 | 


DEPARTMENT 
OFFICE OF ADMINISTRATION 


PHONE NO 573-526-7922 











ORG 
NUMBER 














PRIORITY 
DEPT PRIORITY 5 
FMDCPRIORITY 1 


ASSET NAME 
HS TRUMAN OFFICE BUILDING 


SITE NAME 
CAPITOL COMPLEX 



















JUSTIFICATION 


WATER INFILTRATION HAS CORRODED THE STONE PANEL ANCHORING SYSTEM AROUND THE 
EXTERIOR OF THE TRUMAN BUILDING DUE TO THE AGE AND DETERIORATION OF THE 
WATERPROOFING MATERIALS. 





DESCRIPTION OF WORK STONE PANEL ANCHORING 


THIS REQUEST IS FOR REPAIRS TO THE ANCHORING SYSTEM OF EXISTING STONE 
PANELS AND REPAIRS TO THE WATER-PROOFING MATERIALS THAT WILL AFFECT THE 
LONG TERM PERFORMANCE OF THE TRUMAN BUILDING EXTERIOR. 

THE DESIGN IS IN PROGRESS FOR THIS HIGH PRIORITY WORK IN PROJECT 0171001. 
PRIOR APPROPRIATIONS FOR THIS DESIGN ARE FROM FACILITY MAINTENANCE 
RESERVE FUND. » 












COMPONENT AGE 40 YEARS FACILITY AGE 40 YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


Fiscal Year 2 Fiscal Year 3 Fiscal Year4 | Fiscal Year5 } Fiscal Year6 | 
















2020 






2021 2022 2023 TOTAL GOV 
RECOMMENDATION 


$0 $0 $0 $0] $11,000,000 





$0 





Governor's Recommendation 


ee 








GENERAL REVENUE _ $0 $0.00 
FACILITIES MAINTENANCE RESERVE $11,000,000 $0.00 
$0 $0.00 

$0 





TOTAL $11,000,000 | 8 TOTAL 
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REQUEST NO 











STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 





CATEGORY |CONTACT CHRIS DEVORE 


00000316 MR 












PHONE NO 573-526-7922 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


— DEPARTMENT - SITE NAME 
OFFICE OF ADMINISTRATION CAPITOL COMPLEX 














ORG 
NUMBER 


ASSET NAME PRIORITY 
DEPT PRIORITY 6 


FMDCPRIORITY 1 





CAPITOL BUILDING 









JUSTIFICATION 


ADDITIONAL PROFESSIONAL SERVICES WILL BE NEEDED TO COORDINATE THE MOVEMENT OF THE 
CONTRACTOR BETWEEN THE AREAS OF THE CAPITOL BUILDING IN ORDER TO MAINTAIN ITS 
FUNCTION FOR THE LEGISLATIVE PROCESS AND TO KEEP CONSTRUCTION DELAYS TO A MINIMUM. . 


DESCRIPTION OF WORK PHASE Ii HVAC COORD 


THIS REQUEST IS FOR FUNDING THE COORDINATION OF THE CONSTRUCTION IN THE 
PHASE II CAPITOL HVAC REPLACEMENT PROJECT 0132502. THIS COORDINATION IS 
VERY IMPORTANT IN ORDER TO REDUCE COSTLY DELAYS AND OR INTERRUPTION OF 
MULTIPLE CONSTRUCTIONS PROJECTS CURRENTLY BEING COMPLETED IN THE 
CAPITOL BUILDING. 

PRIOR APPROPRIATIONS FOR THIS PROJECT ARE FROM THE FACILITY MAINTENANCE 
RESERVE FUND AND THE BOARD OF PUBLIC BUILDINGS BOND PROCEEDS FUND. 













COMPONENT AGE YEARS FACILITY AGE YEARS . 
Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 













$534,004 oH $5,737,414] Fiscal Year 1 Fiscal Year 2 







TOTAL GOV 
RECOMMENDATION 
$500,000 


2021 






2020 2022 2023 






$201,700 | $3,690,656 2018 2019 





$0 $0 


$1,474,982 $92 356 $0 $0 


$500,000 $0 









Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





SL OO 
GENERAL REVENUE $01|GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0 Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000266 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


| ‘DEPARTMENT ' | SITE NAME ASSET NAME ORG ~ PRIORITY 
OFFICE OF ADMINISTRATION WAINWRIGHT STATE OFFICE BUILDING WAINWRIGHT STATE OFFICE BUILDING NUMBER DEPT PRIORITY 7 


5600 FMDCPRIORITY 1 








PHONE NO 573-526-7922 





DESCRIPTION OF WORK COOLING TOWER JUSTIFICATION 
THIS REQUEST IS TO REPLACE TWO (2) INTERCONNECTED ROOF-TOP COOLING THE CURRENT TOWERS ARE REACHING THE END OF SERVICE 
TONE THAT PROVIDES CONDENSER WATER TO THREE (3) 350-TON CHILLERS. LIFE AND NO LONGER FUNCTION EFFICIENTLY. FREQUENT 


REPAIRS ARE COSTLY AND NEW TOWERS ARE NEEDED. 


COMPONENT AGE 14 YEARS FACILITY AGE 126 YEARS 


Prior Appropriation 7 Biennium Budget Request Long Range Plan HB SECTION 
; x 0018.015 


¢0O| Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 } Fiscal Year 5 Fiscal Year 6 
$0 2021 2022 2023 . 
$0 $0 $0 $0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
















TOTAL GOV 
RECOMMENDATION 
$381,000 















GENERAL REVENUE : $0|GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $304,800! FACILITIES MAINTENANCE RESERVE $0 $0 $0.00 
$ $0 $0| Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
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REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 














00000274 MR 






PHONE NO 573-526-7922 


ORG PRIORITY 
NUMBER 


ASSET NAME 
ST. JOSEPH STATE OFFICE BUILDING 


| SITE NAME 
ST JOSEPH STATE OFFICE BUILDING 


DEPT PRIORITY 8 
9710 FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE COOLING TOWER JUSTIFICATION 
THIS REQUEST IS TO REPLACE THE EXISTING ROOF TOP COOLING THE CURRENT COOLING TOWER IS NO LONGER EFFICIENT AND IN NEED OF REPLACEMENT. IT 
TOWER. | | nd IS OVER 20 YEARS OLD AND REQUIRES COSTLY MAINTENANCE. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION: 
: 0018.015 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 
$0 
| $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





















2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $169,320 


2019 2020 2021 






$0 $0 


$0) 
















GENERAL REVENUE $01GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $O{FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 . $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 3 00000008 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG 
OFFICE OF ADMINISTRATION CAPITOL COMPLEX JAMES C. KIRKPATRICK STATE INFORMATION CENTER NUMBER 






PHONE NO 573-526-7922 





PRIORITY 
DEPT PRIORITY 9 
FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE COOLING TOWER JUSTIFICATION 


REPLACE THE CURRENT COOLING TOWER WITH A TWO CELL COOLING TOWER CURRENT COOLING TOWER IS AGED AND BEYOND USEFUL LIFE. THE BASIN IS FIBER GLASS AND IT 
WITH VFD, PUMPS, PIPING AND CONTROLS. HAS BEEN PATCHED NUMEROUS TIMES AND THERE IS RUST PRESENT THROUGHOUT THE CELLS. 


COMPONENT AGE 22 YEARS FACILITY AGE 22 YEARS 


. Prior Appropriation = . Biennium Budget Request Long Range Plan HB SECTION 
0018.015 











$0 $O} Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
So] $0 2018 2019 2020 2021 | 2022 2023 TOTAL GOV. 
| RECOMMENDATION 
$0 $0 $107,160 $428,640 $0 $0 $0 $0 $535,800 








Govemor’s Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 









GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $428 640} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0 $0 

| $0 $0 

$0 $0 
a : 


36 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 


CAPITAL IMPROVEMENT PROGRAM : | 00000254 


PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT SITE NAME ASSET NAME ORG . PRIORITY 
OFFICE OF ADMINISTRATION PRINCE HALL FAMILY SUPPORT CENTER PRINCE HALL FAMILY SUPPORT CENTER NUMBER DEPT PRIORITY 10 


9630 FMDCPRIORITY 1 








~|PHONE NO = 573-526-7922 


DESCRIPTION OF WORK REPLACE COOLING TOWER JUSTIFICATION 
REPLACE THE EXISTING COOLING TOWER. -|DUE TO NORMAL CORROSION AND DETERIORATION FREQUENT REPAIRS ARE 
| NEEDED TO MAINTAIN THE COOLING TOWER OPERATIONALY. THE TOWER IS 


{AGED AND NO LONGER EFFICIENT. 


COMPONENT AGE 15 YEARS FACILITY AGE 76 YEARS | 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 ais $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 
$0} | 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








HB SECTION 
0018.015 















2023 





2021 2022 
$0 $0 


TOTAL GOV 
RECOMMENDATION. 
$218,875 


2020 













$0 $0 



















GENERAL REVENUE $0 $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0} Equipment Purchases $0.00 
$0 $0 $0 
$0 | $0 $0 
$0 $0 $0 
A. a OE a I, L.. : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT LEANNE MATTERN 
CAPITAL IMPROVEMENT PROGRAM : 00000278 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION JOSEPH P. TEASDALE STATE OFFICE BUILDING 


PHONE NO 573-751-8618 










ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 11 
FMDCPRIORITY 1 


ASSET NAME 
JOSEPH P. TEASDALE STATE OFFICE BUILDING 







5770 





DESCRIPTION OF WORK REPLACE CHILLER/CONTROLS JUSTIFICATION 


REMOVE THE EXISTING CHILLER AND REPLACE WITH A NEW CHILLER AND BUILDING CURRENT CHILLER IS PAST LIFE EXPECTANCY AND IS ONLY OPERATING ON ONE COMPRESSOR. 
AUTOMATION SYSTEM CONTROLS. SECOND COMPRESSOR IS DOWN AND COST TO REBUILD IS APPROXIMATELY $35,000 PER CARRIER. 
. BOTH COMPRESSORS WERE REBUILT IN 2007. IT WILL BE COST EFFECTIVE AND MORE ENERGY 
EFFICIENT TO REPLACE THE ENTIRE CHILLER THAN REBUILD THE SECOND COMPRESSOR AGAIN. 


THE CURRENT BAS SYSTEM IS MINIMAL AND DOES NOT CONTROL THE VAV BOXES. CURRENTLY WE 


DO NOT HAVE CAPABILITY TO SHUT DOWN THE SYSTEMS THAT ARE NOT NEEDED DURING 
UNOCCUPIED MODE. 


COMPONENT AGE YEARS FACILITY AGE 44 YEARS -.* 


Prior Appropriation Biennium Budget Request Long Range Plan 
$0 


$0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 { Fiscal Year 5 
$0 $0 
$0 : : 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








: HB SECTION 
0018.015 






Fiscal Year 6 













2021 2022 2023 


$0 


2020 TOTAL GOV 
RECOMMENDATION 


$471,720 


2019 






$0 


$0 


$0 














‘ 












GENERAL REVENUE $0| GENERAL REVENUE $0 $0} FTE/Personal Services 0 “ $0.00 
FACILITIES MAINTENANCE RESERVE $377,376| FACILITIES MAINTENANCE RESERVE $0 $01 Equipment and Expenses $0.00 
$ $0 $0) Equipment Purchases $0.00 

$0 . $0 

$0 $0 

$0 $0 
TOTAL $94,344 $377,376 TOTAL . . | 8 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 3 REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 0000982 aR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 






PHONE NO 573-526-7922 























ORG 
NUMBER 






ASSET NAME 
EMPLOYMENT SECURITY CENTRAL OFFICE 


SITE NAME 
EMPLOYMENT SECURITY CENTRAL OFFICE - 
OA 


PRIORITY 
DEPT PRIORITY 12 
FMDCPRIORITY 1 


z DEPARTMENT 
OFFICE OF ADMINISTRATION 















5450 








JUSTIFICATION 


A CRACKED FOUNDATION WALL AND POOR STORM WATER DRAINAGE HAS RESULTED IN WATER 
INFILTRATION TO THE INTERIOR OF THE BUILDING. IT 1S CRITICAL TO ELIMINATE THE WATER 
INFILTRATION TO AVOID INTERIOR WATER DAMAGE AND THE DEVELOPMENT OF MOLD. 
ADDITIONALLY THE CRACKED FOUNDATION HAS RESULTED MOVEMENT OF THE FOUNDATION 
SYSTEM AND SUBSEQUENT CRACKING OF THE EXTERIOR BRICK WORK. 






DESCRIPTION OF WORK STRUCTURAL REPAIRS 


REPAIR THE CRACKS IN THE BUILDING FOUNDATION. REMOVE THE CONCRETE 
STRUCTURE FROM THE EXTERIOR GROUNDS THAT WERE INTENDED TO DIVERT 
STORM WATER. INSTALL NEW ROOF GUTTERING, DOWNSPOUTS AND RE-DIRECT 
WATER DISCHARGE. ADJUST THE EXTERIOR GRADE TO DIRECT SURFACE WATER 
FROM THE BUILDING. REPAIR THE EXTERIOR BRICK MASONRY. 































| COMPONENT AGE 64 YEARS FACILITY AGE 64 YEARS | 
Prior Appropriation Biennium Budget Request Long Range Plan ; HB SECTION 
0018.015 


Fiscal Year 2 


Fiscal Year 1 Fiscal Year 3 Fiscal Year 4 | Fiscal Year 5 Fiscal Year 6 















“TOTAL GOV 


















2018 2019 2020 2021 2022 2023 | 
RECOMMENDATION 
$177,096 $0 $0 $0 $0 $177,096 





$0 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 












GENERAL REVENUE $0)}GENERAL REVENUE $0 $0] TE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
¢o $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
$0 


i coat NE, = ae ae. 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


‘DEPARTMENT 
OFFICE OF ADMINISTRATION 


SITE NAME 
MISSOURI STATE PENITENTIARY 
REDEVELOPMENT SITE 


DESCRIPTION OF WORK UPGRADE BAS SYSTEM 


UPGRADE THE CURRENT BUILDING AUTOMATION SYSTEM. THIS UPGRADE SHALL 
REQUIRE THE WORKSTATION, WORKSTATION SOFTWARE AND THE JACE 
CONTROLLERS TO BE REPLACED. THE UPGRADE SHALL REQUIRE THE DATABASE TO 
BE REWRITTEN. 







. Prior Appropriation : Biennium Budget Request Long Range Plan ; 
$0 $0 


Fiscal Year 1 


$0 $0 
$0 


Governor's Recommendation 





GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 












REQUEST NO CATEGORY [CONTACT CHRIS DEVORE 


00000071 


PHONE NO 573-526-7922 


PRIORITY 
DEPT PRIORITY 13 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
LEWIS AND CLARK STATE OFFICE BUILDING 


3230 


JUSTIFICATION 


THE CURRENT BAS SYSTEM IS BEYOND IT'S USEFUL LIFE. REPLACEMENT CONTROLS, 
COMPONENTS WILL NO LONGER BE AVAILABLE AFTER 12-31-2014 FOR THIS SYSTEM. IF ONE OF THE 
CONTROLS FAIL AFTER 12-31-2014 THEN THERE WILL BE NO WAY TO REPLACE CONTROLLER. 


COMPONENT AGE 8 YEARS FACILITY AGE 8 YEARS 





HB SECTION 
0018.015 







Fiscal Year 2 Fiscal Year3 | Fiscal Year4 } Fiscal Year5 | Fiscal Year 6 


_ TOTAL GOV 
RECOMMENDATION 
$200,000 






2017 2018 2019 2021 


$0 $0 $0 ~ $0 $0 


2020 






TAFP Appropriation | Operations Budget Impact Expenditure Plan for 


$0] GENERAL REVENUE 
$0] FACILITIES MAINTENANCE RESERVE 


2018 


$0 $0.00 
$0 $0.00 
$0 $0.00 
$0 
$0 
$0 

$0 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY {CONTACT CHRIS DEVORE 






CAPITAL IMPROVEMENT PROGRAM 00000133 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 


PHONE NO 573-526-7922 







PRIORITY © 
DEPT PRIORITY 14 


ASSET NAME ORG 
PRINCE HALL FAMILY SUPPORT CENTER NUMBER 









SITE NAME 
PRINCE HALL FAMILY SUPPORT CENTER 





5630 


FMDCPRIORITY 1 





DESCRIPTION OF WORK MODERNIZE ELEVATORS JUSTIFICATION 


MODERNIZE EXISTING ELEVATOR CONTROLS, DRIVES, OPERATING EQUIPMENT AND CURRENTLY ELEVATORS CONTROLS ARE OBSOLETE AND ANTIQUATED . 
REFURBISH EXISTING ELEVATOR CARS. . 


COMPONENT AGE 49 YEARS FACILITY AGE 49 YEARS 








Prior Appropriation - Biennium Budget Request Long Range Plan . HB SECTION 
: 0018.015 
0 | 


Fiscal Year 2. Fiscal Year 3 


Fiscal Year 5 






Fiscal Year 4 Fiscal Year 6 





$0| Fiscal Year 1 










2023 






2019 2020 2021 2022 TOTAL GOV 


RECOMMENDATION 
$1,486,650 


$0 $0 
$0 






$0 $0 


$1,189,320 $0 $0 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$ 


GENERAL REVENUE 0]GENERAL REVENUE $0 $0/F TE/Personal Services 0 $0.00 








FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00]. 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 





$0 





TOTAL $297,330 $1,189,320 TOTAL a aa 
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REQUEST NO 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT 
OFFICE OF ADMINISTRATION 


CATEGORY |CONTACT CHRIS DEVORE ~ 










00000132 MR 


PHONE NO 573-526-7922 










SITE NAME ASSET NAME ORG PRIORITY 
MILL CREEK STATE OFFICE BUILDING MILL CREEK STATE OFFICE BUILDING | NUMBER DEPT PRIORITY 15 


5620 FMDCPRIORITY 1 



















DESCRIPTION OF WORK MODERNIZATION ELEVATOR JUSTIFICATION 


MODERNIZE ELEVATOR CONTROLS, DRIVES, OPERATING EQUIPMENT AND REFURBISH |THE CURRENT ELEVATOR CONTROLS ARE OBSOLETE AND ANTIQUATED ON THE PASSENGER AND 
EXISTING ELEVATOR CARS. FREIGHT ELEVATOR. , 


COMPONENT AGE 41 YEARS FACILITY AGE 41 YEARS 


HB SECTION 
0018.015 





Pnor Appropriation —_. Biennium Budget Request Long Range Plan _ 


Fiscal Year 5 







Fiscal Year 6 











TOTAL GOV 
RECOMMENDATION 
$502,577 


2022 2023 | 








$0 $0 





$0 : $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 
$0] $0 2018 2021 
$0 $0 $0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 









GENERAL REVENUE $0| GENERAL REVENUE $0 $0.00 
FACILITIES MAINTENANCE RESERVE $402,062) FACILITIES MAINTENANCE RESERVE $0 $0.00 
$ $ $0 $0.00 
$0 - 
$0 : 
$0 $0 
I Os Rn A. I ; 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY {CONTACT CHRIS DEVORE 






CAPITAL IMPROVEMENT PROGRAM 00000217 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


PHONE NO 573-526-7922 


DEPARTMENT SITE NAME ASSET NAME ORG . PRIORITY 
OFFICE OF ADMINISTRATION KANSAS CITY DOLIR OFFICE BUILDING KANSAS CITY DOLIR NUMBER DEPT PRIORITY 16 









5730 FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE SIDEWALKS JUSTIFICATION 


DEMOLITION OF BROKEN AND DETERIORATED CONCRETE AND INSTALLATION OF NEW |THE DETERIORATED CONCRETE SIDEWALK AND STEPS ARE A SEVERE TRIPPING AND 
CONCRETE SIDEWALK AND CURB. SAFETY HAZARDS. SEVERAL OF THE AREAS ARE BROKEN AND UNEVEN. 


COMPONENT AGE YEARS FACILITY AGE YEARS ° 


Prior Appropriation Biennium Budget Request Long Range Plan - HB SECTION 
0018.015 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
~ $0 $0 2018 
$0 $0 $32,288 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 . 
$0 
$0 
$0 
$0 





















2022 






2019 2020 2021 2023 TOTAL GOV 


RECOMMENDATION 
$32,288 






$0 





$0 $0 


$0 $0] . 
















GENERAL REVENUE $0 $0) GENERAL REVENUE $o|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $O| FACILITIES MAINTENANCE RESERVE $0) Equipment and Expenses $0.00 
$0 


$0} Equipment Purchases $0.00 


$0 $0 


$0 
$0 
$0 
$0 





$0 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM : 00000110 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 


PHONE NO 573-526-7922 





ASSET NAME ORG PRIORITY 
JAMES KIRKPATRICK STATE INFORMATION CENTER NUMBER | or DRIORITY 17 


FMDCPRIORITY 1 


SITE NAME 
CAPITOL COMPLEX 





DESCRIPTION OF WORK REPLACE BAS CONTROLS JUSTIFICATION 


REMOVE BUILDING AUTOMATION SYSTEM (BAS) AND ALL ASSOCIATED DIRECT DIGITAL |THE CURRENT SYSTEM HAS EXCEEDED ITS USEFUL LIFE. THE CONTROL SYSTEM IS OBSOLETE. 
CONTROLS (DDC). INSTALL ALL TEMPERATURE SENSORS, BYPASS VALVES, FLOW COMPONENTS AND SUPPORT HAVE NOT BEEN AVAILABLE FOR SEVERAL YEARS. FAILURE OF 
METERS, START/STOP/STATUS DEVICES, CONNECTIONS TO THE HVAC EQUIPMENT. COMPONENTS WILL SEVERELY IMPACT THE ABILITY TO MAINTAIN A CONDITIONED INDOOR 
MAKE ALL CONNECTIONS TO THE CONTROL PANEL FOR THE CHILLED WATER SYSTEM, |ENVIRONMENT OF THE STATE ARCHIVES AND STATE LIBRARY. 

BOILERS, HUMIDIFIERS, VAVS, AIR HANDLERS, EXHAUST FANS AND LIGHTING CONTROL 

PANEL. REPLACE VAV'S. PROVIDE NEW DDC AS NECESSARY TO SUPPORT THE NEW 

DEVICES. 


COMPONENT AGE 23 YEARS FACILITY AGE 23 YEARS 


Prior Appropriation . Biennium Budget Request Long Range Pian ) | 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 


HB SECTION 
0018.015 







Fiscal Year 6 







Fiscal Year 5 









Fiscal Year 4 






















2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$958,895 $0 $0 $0 $0 $958,895 





$0 
$0 $0 
so} oA $0 


. Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 













GENERAL REVENUE $0 $0|GENERAL REVENUE $0 $0|F TE/Personal Services 0 — $0.00 
FACILITIES MAINTENANCE RESERVE $0 $958,895| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $ $0 | $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000225 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT 
OFFICE OF ADMINISTRATION 






PHONE NO 573-526-7922 



























ASSET NAME ORG PRIORITY 
FLETCHER DANIELS STATE OFFICE erreeune NUMBER DEPT PRIORITY 18 


8700 FMDCPRIORITY 1 





SITE NAME 
FLETCHER DANIELS STATE OFFICE BUILDING 
































JUSTIFICATION 


THE CURRENT INCOMING STEAM LINE IS AGED AND IS ONLY A SINGLE HEADER WITH NO BYPASS IN 
CASE OF AN EMERGENCY. IF THIS IS NOT CORRECTED, VALVE FAILURE COULD LEAD TO RUPTURED 
PIPING AND OR STEAM COILS BY ALLOWING EXCESSIVE STEAM PRESSURE INTO THE SYSTEM. 
THERE IS ALSO A POTENTIAL FOR HARM TO EMPLOYEES IF SOMEONE WAS IN THE AREA WHEN A 
VALVE FAILED. A TRIPLE HEADER WILL GIVE US ISOLATION VALVES IN CASE OF AN EMERGENCY WE 
WILL BE ABLE TO ISOLATE THAT FEED LINE AND OPEN THE NEXT TO ENSURE THE BUILDING 
'-|HEATING NEEDS ARE MET AT ALL TIMES. 


DESCRIPTION OF WORK STEAM LINE UPGRADE 


REMOVE EXISTING MAIN INCOMING STEAM LINE AND REPLACE WITH A NEW TRIPLE 
HEADER STEAM REDUCING STATION THAT SHALL INCLUDE NEW PRESSURE 
REGULATORS. INSTALL NEW ISOLATION VALVES AND INTEGRATE INTO EXISTING 
BUILDING AUTOMATION SYSTEM. 














COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
| 0018.015 


Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year 5 Fiscal Year 6 


















2020 2021 2022 2023 






TOTAL GOV 
RECOMMENDATION 
$126,733 





$0 





$0 $0 $0 





$0 





Govemor's Recommendation , TAFP Appropriation Operations Budget Impact Expenditure Plan for 








GENERAL REVENUE $0] GENERAL REVENUE $0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0.00 
$ $0 $0 $0.00 
$0 $0 | 
: $0 $0 
$0 $0 
a A : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM Gnaggsis a 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME — 
OFFICE OF ADMINISTRATION GEORGE WASHINGTON CARVER STAT 


PHONE NO 573-526-7922 





ORG 
NUMBER 


ASSET NAME PRIORITY 


PETROLEUM/OCTANE LABORATORY 


OFFICE BUILDING DEPT PRIORITY 19 





5120 





FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE HVAC EQUIPMENT JUSTIFICATION 


REPLACE AIR HANDLER UNITS WITHOUT ENTHALPY WHEELS, INSTALL DEDICATED THE PETRO LAB FREQUENTLY HAS GASOLINE SITTING IN CONTAINERS IN VARIOUS STAGES OF . 

EXHAUST DUCT. INSTALL GLYCOL "RUN-AROUND” LOOP FOR COLD WEATHER TESTING. FOR MULTIPLE SAFETY REASONS, BOTH AIR HANDLERS OPERATE WITH 100% OUTSIDE 

CONDITION OPERATIONS; REPLACE AGED CONDENSERS AND REPLACE OVERSIZED AIR INTAKE AND 100% EXHAUST AIR . THE AHU'S ENTHALPY WHEELS TO RECOVER BOTH SENSIBLE 

STEAM BOILERS WITH PROPERLY SIZED HOT WATER BOILERS. AND LATENT HEAT AND DO NOT HAVE FACE AND BYPASS DAMPERS. THIS EQUIPMENT IS NEARING 
THE USEFUL LIFE SPAN AND HAS ALREADY BEGUN TO FAIL. THE CURRENT BOILERS ARE MUCH TOO 
LARGE FOR THE LAB OPERATIONS. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


. Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
. 0078.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 {| Fiscal Year4 | Fiscal Year5 | Fiscal Year6 













- TOTAL GOV 
RECOMMENDATION 
$606,384 


2018 2019 2020 2021 2022 2023 










$0 $0 


$606,384 $0 $0 $0 





Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 

























eee oe NL 
GENERAL REVENUE . $0 $0} GENERAL REVENUE $0 $0 FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0|FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
$0 $0 $0 : 
$0 $0 $0 
$0 $0 $0 
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~ 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM ry MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 __ 


DEPARTMENT SITE NAME ASSET NAME ORG | PRIORITY 
OFFICE OF ADMINISTRATION _|ST LOUIS STATE OFFICE BUILDING - 9900 PAGE /ST. LOUIS STATE OFFICE BUILDING NUMBER DEPT PRIORITY 20 







PHONE NO 573-526-7922 









FMDCPRIORITY 1 





DESCRIPTION OF WORK REPL ROOFTOP HVAC UNITS JUSTIFICATION 


REPLACE EIGHTEEN (18) ROOFTOP UNITS BETWEEN FIVE (5) AND FIFTEEN (15) TONS ROOFTOP A/C UNITS ARE PAST END OF LIFE AND NEED REPLACED WITH ENERGY EFFICIENT UNITS. 
EACH. : END OF LIFE ISSUES THAT ARISE ARE NOT ONLY CONTINUOUS BREAKDOWNS, BUT ALSO THE 
DIFFICULTY OF LOCATING PARTS TO COMPELTE REPAIRS. | 


COMPONENT AGE 26 YEARS FACILITY AGE 26 YEARS 


_ . Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


$0 7 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 { Fiscal Year5 {| Fiscal Year 6 
$0 
$0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for | 
$0 . 
$0 
$0 
$0 
$0 
















TOTAL GOV 
RECOMMENDATION 
$750,760 


2020 2021 2022 2023 






$0 


$0 $0 $0 $0 

























GENERAL REVENUE $0 $01GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $01 FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 

: $0] Equipment Purchases $0.00 
$0 
$0 







$0 $0 $0 


| $0 
=o canant = ee. Se. 


47 


$0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 3 REQUEST NO CATEGORY [CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000297 MR | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
_[OFFICE OF ADMINISTRATION 





PHONE NO 573-526-7922 


: SITE NAME ASSET NAME ORG . PRIORITY 
ST. sat MISSOURI CAREER CENTER DELMAR CAREER CENTER NUMBER DEPT PRIORITY 21 









5635 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE ROOFTOP UNITS . JUSTIFICATION 


REPLACE A FIFTEEN (15) TON AND A FIVE (5) TON ROOFTOP UNITS. UNITS ARE APPROACHING 30 YEARS OF AGE AND ARE RUSTING AND THE COILS HAVE HAIL 
DAMAGE. LOSS OF UNITS WILL CAUSE TENANT DISCOMFORT AND WORK STOPPAGE CONCERNS. 


COMPONENT AGE 29 YEARS FACILITY AGE 52 YEARS 


| Prior Appropriation . Biennium Budget Request Long Range Plan 


$0 $0} Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 
$0 $0 $42,625 $0 | $0 $0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
a A 
$0 
$0 
$0 
$0 
$0 








. HB SECTION 
0018.015 











TOTAL GOV 
RECOMMENDATION 
$42,625 


2022 2023 - 
$0 $0 




















GENERAL REVENUE $ $0]GENERAL REVENUE $0{FTE/Personal Services 0 $0.00 
$0| FACILITIES MAINTENANCE RESERVE $0| Equipment and Expenses $0.00 
$0 $0! Equipment Purchases $0.00 
$0 
$0 


FACILITIES MAINTENANCE RESERVE 


$0 $0 


| $0 
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$0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
-PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT 







PHONE NO 573-526-7922 






ASSET NAME ORG ‘- PRIORITY 
FLETCHER DANIELS STATE OFFICE BUILDING NUMBER DEPT PRIORITY 22 


9700 FMDCPRIORITY 1 






SITE NAME 


FLETCHER DANIELS STATE OFFICE BUILDING 







OFFICE OF ADMINISTRATION 

















JUSTIFICATION 


THE CHILLERS HAVE BEEN REPLACED AND THIS REQUEST WAS ALTERNATE TWO IN THE CHILLER 
PROJECT. THE COOLING TOWER IS PAST LIFE EXPECTANCY AND SHOWS SIGNS OF LEAKING. 
THERE ARE MULTIPLE HOLES RUSTED THROUGH ON SIDE PANELS. GENERAL CONDITION OF THE 
TOWER IS POOR. 


DESCRIPTION OF WORK REPLACE COOLING TOWER 


REPLACE A THREE CELL COOLING TOWER AND RELATED VALVES AND PLUMBING AND 
PUMPS. ENSURE NEW COOLING TOWER CONTROLS AND PUMPS ARE INTEGRATED 
INTO THE BUILDING AUTOMATION SYSTEM. 









COMPONENT AGE 20 YEARS FACILITY AGE 45 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan ; HB SECTION 
| 0018.015 


Fiscal Year 2 | Fiscal Year3 | Fiscal Year 4 


Fiscal Year 5 | Fiscal Year 6 










Fiscal Year 1 








TOTAL GOV 


2023 






2019 2020 2021 
$0 $0 $0 


2018 









2022 
| ~RECOMMENDATION 
$471,720 









$471,720 $0 $0 










$0 | $0 
$0 . | $0 
$0 gol 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 ; 








GENERAL REVENUE ~ $0]GENERAL REVENUE $0|F TE/Personal Services 0 . $0.00 
FACILITIES MAINTENANCE RESERVE $0{ FACILITIES MAINTENANCE RESERVE $0 $0 $0.00 
$0 $0 $0] Equipment Purchases. . $0.00 
$0 $0 $0 
$0 $0 $0 
$0 | $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000175 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION DIVISION OF FACILITIES MANAGEMENT, 
DESIGN & CONSTRUCTION 








PHONE NO 573-526-7922 











ASSET NAME ORG 


PRIORITY 
NUMBER ; 


DEPT PRIORITY 23 





2200 







| FMDCPRIORITY 1 
JUSTIFICATION : 


THE LIGHTING FIXTURES HAVE EXCEEDED THEIR USEFUL LIFE, REPLACEMENT OF THE FIXT URES 
ARE WARRANTED. REPLACEMENT OF FLUORESCENT FIXTURES WITH HIGH EFFICIENCY LED 
FIXTURES WILL PRODUCE SAVINGS TO GARNER A FINANCIAL PAYBACK OF LESS THEN TWO YEARS. 





DESCRIPTION OF WORK LIGHTING UPGRADES 


REPLACE EXISTING FLUORESCENT LIGHTING WITH LED LIGHTING FOR VARIOUS STATE 
FACILITIES, INCLUDING BUT NOT NECESSARILY LIMITED TO: 


EMPLOYMENT SECURITY CENTRAL OFFICE; EMPLOYMENT SECURITY STORAGE 
FACILITY; ENVIRONMENTAL SERVICES PROTECTION (ESP) LAB; DOLIR OFFICE 
BUILDING; DOA FEED/SEED LAB; ROBERTS STATE OFFICE BUILDING; GEORGE 
WASHINGTON CARVER STATE OFFICE BUILDING; DOA PETROLEUM/OCTANE LAB; OA 
STATE WAREHOUSE; HOWERTON STATE OFFICE BUILDING; PROFESSIONAL 
REGISTRATION BUILDING; - 


COMPONENT AGE YEARS FACILITY AGE YEARS 








Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.015 


Fiscal Year 5 Fiscal Year 6 






Fiscal Year 3 










Fiscal Year 2 





$0] Fiscal Year 1 
$0 


$0 






Fiscal Year 4 






_ TOTAL GOV 
RECOMMENDATION 
$1,489,978 


2018 2021 2022 2023 2024 2025 


$0 










$0 
tol 
$0 $635,000 $0 


$854,978 $0 






. 


Govemors Recommendation —_. TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$ 








GENERAL REVENUE $0] GENERAL REVENUE $0 $0.00 
FACILITIES MAINTENANCE RESERVE $854,978] FACILITIES MAINTENANCE RESERVE $0 $0.00 
$0 $0 $0.00 

$0 

$0 

$0 





TOTAL 3 $635,000 $854,978 TOTAL a. a | _ $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION PRINCE HALL FAMILY SUPPORT CENTER 







PHONE NO 573-526-7922 










ASSET NAME ORG 
PRINCE HALL FAMILY SUPPORT CENTER NUMBER 


PRIORITY 
DEPT PRIORITY 24 
FMDCPRIORITY 1 






5630 





DESCRIPTION OF WORK REPL. ROOFS PRINCE HALL JUSTIFICATION 


REPLACE THE MEMBRANE ROOFING SYSTEM ON ALL THREE (3) SEPARATE ROOF THE EPDM MEMBRANE ROOFS ARE BEYOND SERVICEABLE BEE AND HAVE HAD SOME LEAKAGE 
SURFACES. INTO THE FACILITY. 


COMPONENT AGE 30 YEARS FACILITY AGE 70 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 Fiscal Year 5 | Fiscal Year 6 





HB SECTION 
00718.015 

















TOTAL GOV 
RECOMMENDATION 
$239,452 


2018 2019 2020 2021 2022 2023 











$0 


$239,452 $0 $0 $0 $0 









Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





GENERAL REVENUE ~ $01 GENERAL REVENUE ¢0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE > $0} Equipment and Expenses $0.00 
7 $ $0 $0 $0} Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000178 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12° 






PHONE NO 573-526-7922 



























PRIORITY 
DEPT PRIORITY 25 
FMDCPRIORITY 1 


ASSET NAME 


ORG 
LANDERS STATE OFFICE BUILDING 


NUMBER 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION LANDERS STATE OFFICE BUILDING 








5310 









DESCRIPTION OF WORK EXTERIOR FACADE REPAIRS JUSTIFICATION 


EVALUATE THE EXISTING CONDITIONS OF TERRACOTTA, STUCCO AND PARAPET WALL |EXTERIOR OF BUILDING IS SHOWING SIGNS OF DETERATION AND DAMAGE. THIS REPAIR WORK {S 
TO DETERMINE WHAT RESTORATION WORK OR REPLACEMENT WORK IS TO BE NECESSARY TO RESTORE AND STOP FURTHER DETERIORATION OF THE BUILDINGS FACADE. 

PERFORMED. SELECTIVE DEMOLITION, REPAIR, CLEAN, POINT AND CAULK 
DETERIATED AND DAMAGED AREAS. 







COMPONENT AGE YEARS FACILITY AGE YEARS 





Prior Appropriation Biennium Budget Request — Long Range Plan , HB SECTION. 
. ~ 00718.015 


Fiscal Year 2 Fiscal Year3 | Fiscal Year4 {| Fiscal Year5 | Fiscal Year 6 


TOTAL GOV 


2022 2023 2024 2025 . 
$0 $0 $0 $0 


RECOMMENDATION 
$532,200 


Governor's Recommendation TAFP Appropriation - Operations Budget Impact Expenditure Plan for 
Le ee 
3 $0 
| $0 
| $0 
$0 
$0 












GENERAL REVENUE $0| GENERAL REVENUE $0 FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0| Equipment and Expenses oo 
0.00 






$0] Equipment Purchases 


$0 


$0 

$0 $0 

$0 $0 

$0 $0 
a 
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$0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM ponnaise 


PROGRAM BUDGET REQUEST ITEM - FORM 12, 


DEPARTMENT SITE NAME ASSET NAME ORG | PRIORITY 
OFFICE OF ADMINISTRATION CAPITOL COMPLEX CAPITOL BUILDING NUMBER DEPT PRIORITY 26 


PHONE NO 573-526-7922 





FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE ROOF DRAIN PIPE JUSTIFICATION 


REMOVE AND REPLACE THE EXISTING INTERIOR ROOF DRAIN LINES. THIS WORK MAY |THE ROOF DRAINS ARE ORIGINAL TO THE BUILDING, FAILING AND BEYOND THEIR USEFUL LIFE. 
INCLUDE, BUT IS NOT LIMITED TO SELECTIVE DEMOLITION SUCH AS CUTTING OF REPEATED FAILURES ARE CAUSING WATER TO ENTER THE BUILDING CAUSING DAMAGE TO THE 
PLASTER WALLS, MASONRY WALLS, CORE DRILLING THROUGH CONCRETE AND INTERIOR AND PERPETUATING THE THREAT OF MOLD DEVELOPMENT. 7 
SUBSEQUENT REPAIR OF THE AREAS. 





COMPONENT AGE 100 YEARS FACILITY AGE 100 YEARS 


. Prior Appropriation Biennium Budget Request Long Range Plan 2 


Fiscal Year 4 






HB SECTION 
0018.015 








Fiscal Year 5 Fiscal Year 6 
















2021 2022 2023 TOTAL GOV 


RECOMMENDATION 
$1,112,300 











$0 $0 $0 













$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 
$0 $0 2018 2019 2020 
$0 $0 $674,000 $438,300 $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 















GENERAL REVENUE $0] GENERAL REVENUE $0 $0} F TE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $438,300} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses. $0.00 
¢ $0 $0] Equipment Purchases $0.00 

$0 

$0 

$0 
$0 


TOTAL $674,000 $438,300 _ TOTAL a. ae) 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY {CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT SITE NAME ASSET NAME | ORG PRIORITY 
OFFICE OF ADMINISTRATION JENNINGS STATE OFFICE BUILDING JENNINGS STATE OFFICE BUILDING NUMBER DEPT PRIORITY 27 


5670 FMDCPRIORITY 1 









00000123 MR 






PHONE NO 573-526-7922 


DESCRIPTION OF WORK REPLACE BAS JUSTIFICATION 


EVALUATE OPERATION OF CURRENT HVAC SYSTEM. REMOVE EXISTING BUILDING CURRENT BAS SYSTEM IS AGED AND OBSOLETE. CONTROLLERS ARE NO LONGER AVAILABLE AND 
AUTOMATION SYSTEM (BAS) AND INSTALL NEW BUILDING AUTOMATION SYSTEM (BAS). [PARTS VERY DIFFICULT TO FIND. 

INTERGRATE CONNECTIONS TO THE VARIABLE FREQUENCY DRIVE SYSTEM (VFDS). 

PROVIDE NEW DIRECT DIGITAL CONTROLS TO SUPPORT THE NEW DEVICES. PROVIDE 

ALL NEW PROGRAMMING AND GRAPHICS FOR THE NEW SYSTEM TO INCORPORATE 

VARIABLE FLOW PUMPING. PERFORM FUNCTIONAL PERFORMANCE TESTING AND 

CHECKOUT OF NEW BUILDING AUTOMATION SYSTEM TO ENSURE PROPER OPERATION. 





COMPONENT AGE 12 YEARS FACILITY AGE 12 YEARS 


Prior Appropriation -Biennium Budget Request ~ Long Range Plan HB SECTION 
0018.015 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 [| Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 
$0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 


































2021 2022 2023 














2020 TOTAL GOV 
RECOMMENDATION 


$216,120 






$0 $0 $0 $0 $0 




















LL LO 
GENERAL REVENUE $0 $0] GENERAL REVENUE $0 — $0 FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0| Equipment Purchases - $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 $0 
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REQUEST NO 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION CATEGORY |CONTACT CHRIS DEVORE 

















CAPITAL IMPROVEMENT PROGRAM | | BunenaE is 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION NORTH ST LOUIS COUNTY SERVICE CENTER 


PHONE NO 573-526-7922 


ORG 
NUMBER 












PRIORITY 
DEPT PRIORITY 28 
FMDCPRIORITY 1 





ASSET NAME 
NTY SERVICE CENTER 










NORTH ST LOUIS COU 








5660 
















JUSTIFICATION 
THE UNITS HAVE REACHED THE END OF THEIR LIFE CYCLE. THE COILS ARE DETERIORATED AND 
HAVE FREQUENT LEAKING WHICH AFFECTS THE COMFORT OF THE EMPLOYEES. THESE REPAIRS ~ 
ARE COSTLY AND REDUCE THE EFFICIENCY OF THE UNITS 


DESCRIPTION OF WORK REPL ROOF TOP UNITS 


REMOVE AND REPLACE TWO (2) ROOF TOP UNITS AND THE CONTROLS FOR THE 
BUILDING AUTOMATION SYSTEM. 









COMPONENT AGE 11 YEARS FACILITY AGE 11 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.015 








Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year 5 | Fiscal Year 6 
RECOMMENDATION 
$350,760 $0 $0 $0 $0 $0 _ $350,760 


$0 $0 
$0 $0 2018 2019 2020 2021 _ 2022 2023 TOTAL GOV | 
$0 $0 











Govemors Recommendation | TAFP Appropriation - Operations Budget Impact Expenditure Plan for 
GENERAL REVENUE $0 $0]GENERAL REVENUE | $0 $o| FT E/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE . $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 ‘$0| Equipment Purchases $0.00 
$0 $0 $0 , 
$0 $0 $0 
$0 $0 $0 


$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION _ REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000047 oa 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-526-7922 





| PRIORITY 
DEPT PRIORITY 29 
FMDCPRIORITY 1 


ASSET NAME ORG 
RIVERSIDE COLLECTION & WAREHOUSE NUMBER 


DEPARTMENT SITE NAME 
OFFICE OF ADMINISTRATION MISSOURI STATE PENITENTIARY 


|}REDEVELOPMENT SITE 


3230 


~ 





DESCRIPTION OF WORK RE-POINT MASONARY JUSTIFICATION 


EVAULATE EXISTING MASONARY AND RE-POINT MORTAR AT BLOCKS AS EXTERIOR MASONARY EXHIBITS AREAS OF DETERIORATION OF THE BLOCK. THERE 1S SEVERAL 
NECESSARY THROUGHOUT ALL AREAS. LOCATIONS WHERE MORTAR IS MISSING AND WHERE ALGAE IS GROWING IN MOTAR LOCATIONS. A 
; NEW ROOF AND GUTTERS HAVE BEEN PUT ON THIS BUILDING AND THE CAUSE OF THE WATER 
PROBLEMS HAVE BEEN SOLVED AND THE EXTERIOR OF BUILDING IS IN NEED OF MASONARY 
REPAIRS. | | : 


COMPONENT AGE YEARS FACILITY AGE 44 YEARS 






' Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.015 
$0 $0| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 — TOTAL GOV 
| | ; RECOMMENDATION 
$0 $0 $224,861 $0 $0 $0 $0 $0 $224 861 





Govemors Recommendation TAFP Appropriation | Operations Budget Impact Expenditure Plan for 


GENERAL REVENUE | _ $0]GENERAL REVENUE $0 $0|FTE/Personal ServicesO | $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 
$0 $0 . 
$0 $0 


$0 
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REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION — 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME ASSET NAME 
OFFICE OF ADMINISTRATION ST JOSEPH STATE OFFICE BUILDING ST JOSEPH STATE OFFICE BUILDING 









00000182 





PHONE NO 573-526-7922 





-. PRIORITY 
DEPT PRIORITY 30 
FMDCPRIORITY 1 


ORG 
NUMBER 





5710 





DESCRIPTION OF WORK PATIO/SIDEWALK REPAIRS | : JUSTIFICATION 


DEMOLITION OF: BROKEN AND DETERIORATED CONCRETE. INSTALLATION OF NEW THE SIDEWALK AREA AROUND THE BUILDING PRESENTS SEVERAL TRIPPING AND SAFETY HAZARDS 
CONCRETE SIDEWALK AND STEPS WHERE DEMOLITION HAS OCCURRED. REBUILD OR |DUE TO BROKEN AND UNEVEN SIDEWALKS AND STEPS. THE STEPS ON THE NORTHWEST CORNER - 
REATTACH THE EXISTING HANDRAIL ON STEPS AT THE NORTHWEST CORNER OF OF THE BUILDING ARE DETERIORATING AND THE HANDRAIL BASE HAS RUSTED. . 

BUILDING. REMOVE, LEVEL AND RESET GRANITE PAVERS ON THE PATIO AT THE GRANITE PAVERS AT ENTRANCE OF BUILDING ARE A TRIPPING HAZARD AND IF NOT REPAIRED 
SOUTHEAST CORNER OF BUILDING. CAULK ALL JOINTS TO PREVENT WATER MORE DAMAGE WILL OCCUR. . 

INFILTRATION. 


COMPONENT AGE YEARS FACILITY AGE 26 YEARS | 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year 4 Fiscal Year 5 Fiscal Year 6 









HB SECTION 
— 0078.015 





































2022 2023 
$0 $0 


2020 2021 TOTAL GOV - 
RECOMMENDATION 


$119,612 


2019 





2018 













$0 





$0 $0 





$119,612 







Govermor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
































GENERAL REVENUE $0 $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $119,612 SO|FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 $0 

$0 $0 $0 $0 

— $0 $0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME — ASSET NAME ORG PRIORITY 
OFFICE OF ADMINISTRATION NORTH ST LOUIS COUNTY SERVICE CENTER |NORTH ST LOUIS COUNTY SERVICE CENTER NUMBER DEPT PRIORITY 31 


PHONE NO 573-526-7922 





5660 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE BAS JUSTIFICATION 


REMOVE BUILDING AUTOMATION SYSTEM (BAS), REPLACE AND INTERGRATE CURRENT BUILDING AUTOMATION SYSTEM IS AGED AND OBSOLETE CONTROLLERS ARE NO 
CONNECTIONS TO THE HVAC COMPONENTS, PROVIDE NEW DIRECT DIGITAL CONTOLS |LONGER AVAILABLE AND PARTS ARE VERY DIFFICULT TO FIND. TECHNICAL SUPPORT IS NO 
AS NECESSARY TO SUPPORT THE NEW SYSTEM AND INCORPORATE VARIABLE FLOW — {LONGER AVAILABLE AS WELL. , 

PUMPING. . 


COMPONENT AGE YEARS FACILITY AGE YEARS 


: Prior Appropriation Biennium Budget Request Long Range Plan - 


Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 





- HB SECTION 
0018.015 




















- TOTAL GOV 
-RECOMMENDATION 
$216,120 | 


2020 2021 2022 2023 — 






$0 $0 $0 


$0 $0 









| Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 












GENERAL REVENUE $0] GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $0 $0 $0{ Equipment Purchases $0.00 
$0 $0 $0 | 
$0 $0 $0 
$0 $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
OFFICE OF ADMINISTRATION 


SITE NAME 
CAPITOL COMPLEX 





DESCRIPTION OF WORK ELECTRICAL SYSTEM RENO. 


REMOVE, REPLACE AND UPGRADE THE ELECTRICAL SYSTEM INFRASTRUCTURE. MAY 
INCLUDE BUT NOT LIMITED TO; SERVICE ENTRANCE, TRANSFORMERS, SWITCHGEARS, 
SUBPANELS AND ASSOCIATED DISTRIBUTION NETWORK. 


$0] Fiscal Year 1 
$0 


$0 


2018 


$0 
. $0 
$0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


$0] GENERAL REVENUE 
$1,113,850| FACILITIES MAINTENANCE RESERVE 
$ 










GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 





— Prior Appropriation Biennium Budget Request Long Range Plan 


~ $453,112 





CATEGORY |CONTACT CHRIS DEVORE 







REQUEST NO 


00000246 MR 


PHONE NO 573-526-7922 















ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 32 
FMDCPRIORITY 1 


ASSET NAME 
JEFFERSON STATE OFFICE BUILDING 










JUSTIFICATION 


PORTIONS OF THE ELECTRICAL INFRASTRUCTURE DATE BACK TO THE ORIGINAL 1951 
CONSTRUCTION, PORTIONS DATE BACK TO THE 1983 RENOVATION. AS A WHOLE THE SYSTEM IS 
BEYOND ITS USEFUL LIFE AND IS NEED OF REPLACEMENT/UPGRADE TO MEET CURRENT CODE. 
ADDITIONALLY REPLACEMENT OF THE HVAC SYSTEM IS CO-DEPENDENT ON AN EFFICIENT 
RELIABLE ELECTRICAL SYSTEM. 


COMPONENT AGE 50 YEARS FACILITY AGE 65 YEARS 









HB SECTION 
0018.015 







Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 | Fiscal Year 5 Fiscal Year 6 







TOTAL GOV 
RECOMMENDATION 
$1,566,962 


2019 2020 2021 2023 


2022 


$1,113,850 $0 $0 $0 









$0 a $0.00 
$0 $0.00 
$0 $0.00 
$0 
$0 
$0 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT LEANNE MATTERN 


CAPITAL IMPROVEMENT PROGRAM 00000235 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT ; SITE NAME ASSET NAME ORG PRIORITY 
OFFICE OF ADMINISTRATION JOSEPH P. TEASDALE STATE OFFICE BUILDING | JOSEPH P. TEASDALE STATE OFFICE BUILDING NUMBER DEPT PRIORITY 33 


5770 FMDCPRIORITY 1 


PHONE NO 573-751-8678 





DESCRIPTION OF WORK SECURITY UPGRADE JUSTIFICATION 


PROVIDE A SECURITY UPGRADE BY INSTALLING A NEW DVR WITH IP CAMERA SYSTEM. |THE CURRENT SURVEILLANCE SYSTEM IS OUTDATED AND MOST CAMERAS ARE OF POOR QUALITY 
ALSO INSTALL A NEW BUILDING ACCESS SYSTEM. MAKING IT HARD TO SEE. THE SYSTEM IS NOT SET UP TO BE NETWORKED AND VIEWED REMOTELY. 


THE EXISTING BUILDING ACCESS SYSTEM NEEDS TO BE UPDATED . THIS ee ENSURE THAT WE 
CAN OVERSEE THE ACCESS AND SECURITY OF THE BUILDING 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan ~ HB SECTION. 
| .0018.015 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 { Fiscal Year 4 | Fiscal Year5 j Fiscal Year 6 
2020 2021 
$0 $0 $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact eXponanike Plan for 













TOTAL GOV 
RECOMMENDATION 
$85,250 


2022 2023 







$0 $0 















GENERAL REVENUE $0| GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0! FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
$0 $o $0 $0] Equipment Purchases $0.00 
$0 $0 $0 : 
$0 $0 $0 
$0 $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS DEVORE 
CAPITAL IMPROVEMENT PROGRAM 00000112 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 





PHONE NO 573-526-7922 










SITE NAME ASSET NAME > PRIORITY 
LANDERS STATE OFFICE BUILDING LANDERS STATE OFFICE BUILDING DEPT PRIORITY 34 


FMDCPRIORITY 1 






DEPARTMENT 
OFFICE OF ADMINISTRATION 






DESCRIPTION OF WORK REPLACE BASSYSTEM JUSTIFICATION 


REMOVE BUILDING AUTOMATION SYSTEM AND ALL ASSOCIATED DIRECT DIGITAL CURRENT SYSTEM IS OUTDATED AND ONLY PROVIDES MINIMAL CONTROLS. INSTALLING A NEWER 
CONTROLS (DDC). INSTALL ALL NEW TEMPERATURE SENSORS, BYPASS VALVES, FLOW |SYSTEM WILL IMPROVE THE OVERALL OPERATION OF THE BUILDING AND BE MORE daa 
METERS, START/STOP/STATUS DEVICES, CONNECTIONS TO THE VARIABLE FREQUENCY |EFFICIENT. 

DRIVE SYSTEM (VFDS), CONNECTIONS TO THE CHILLER CONTROL PANELS AND 

REFRIGERANT MONITOR. MAKE ALL CONNECTIONS TO THE CONTROL PANEL FOR THE 

CHILLED WATER SYSTEM, BOILERS, HUMIDIFIERS, VARIABLE AIR VOLUME SYSTEM 

(VAVS), AIR HANDLERS, EXHAUST FANS AND LIGHTING CONTROL PANEL. PROVIDE NEW 

DIRECT DIGITAL CONTROLS (DDC) AS NECESSARY TO SUPPORT THE NEW DEVICES. 

PROVIDE ALL NEW PROGRAMMING AND GRAPHICS FOR THE NEW SYSTEM TO 

INCORPORATE VARIABLE FLOW PUMPING. PERFORM FUNCTIONAL PERFORMANCE 

TESTING AND CHECKOUT OF THE SYSTEM TO ENSURE PROPER OPERATION 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1. Fiscal Year 2 Fiscal Year 3 | Fiscal Year 4 Fiscal Year 5 | Fiscal Year 6 





HB SECTION 
0018.015 — 

















TOTAL GOV 
RECOMMENDATION 
$512,702 





2022 2023 





$0 2020 2021 


$0 $0 $0 


















$0 $0 $0 









Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
SE 








GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE 0 $0] Equipment and Expenses $0.00 
-  ¢ $0 $0 $0| Equipment Purchases $0.00 
$0 $0 $0 ; 
$0 $0 $0 
$0 $0 $0 
$0 
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HB SEC. 18.020 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 | 


Department AGRICULTURE Cl Coordinator Phone number 


MARK WOLFE 660-530-5602 





| Govemors Recommendation 


Site Location/Asset Name Description | Budget © Dept Fiscal | Fund 2018 2019 Biennium HB | 
| Category | Priority | Year | : : Total . Section | 





MISSOURI STATE FAIR CAMGROUND UTILITIES MR 1 | 2018 GENREVENUE i stst—~—t $0 | “$970. 000. Fc 


‘WEST CAMPGROUND | FAC MAIN RES $970,000. 
$0. 
: $0) 
i : 


Meer ere ety, 





Eeeerry $0, Sc apctines 


Saveee MHRA BAS coer 


MISSOURI STATE FAIR — [UTILITIES UPGRADES © 
FAC MAIN RES $269,708. $1,078,831, ) 
; : 


INNER CAMPGROUNDS UTILITIES 
(NETWORKS 


wee AA LAMAAISOAE BA DA RIS COIS OY 


UPA ARNE NSAI RO DIST OD SIT EL OO NE ETAT SEP CEN NDED 1 


Ne 
Mette eA CEHEN LY: 
Went ain, wa 


MISSOURISTATEFAIR. tt” ELECTRICAL IMPROVEMENTS, “MR 3. |: 2018 (GENREVENUE 
PAVILION FAC MAIN RES 


| | 

7 
: 
a 


$113,850, $645, 150 
$0: $0: 
$0: $0. 
: : $0. $0. 
: ate _ $0: 


NAIM NOMEN RAREST III EIS E ONENESS OMOEA Be 


ARE OMA EL ENERO 


PANE INNATE Ne TONE 


Meleceatitdtenerere! 
We! 


FAC MAINRES $141, 700 $802, 973. 


: SHOW HORSE/MULE BARN 


: = z 3 
$0: $0! 
: 0: 0: 
a 5 


Wide BNW ANN ELEMENT EON Cr ENE edn ectie toc, “poe Ns cies 


‘MISSOURI STATE FAIR - |BUILDING RENOVATIONS "MR | 5 | 2018 GENREVENUE $0. $0 ” $527, 664 Tae on 
POULTRY & RABBIT BUILDING : FAC MAIN RES $527,664 $0. 


EEE NAN AAA NDEI MIAN ASNNND AENEAN CANN TBI 


Sd 
a 
cad 
© 


Ban dccmensaae saaaa see Cad tAd chin Cee 4 PsdaaRanabacnbantaenttuannnanhcnenetthansenes Gastscsnebiaaqanscmanas hac beae +4 cage: an aye snedeaneaas E PPbbekat = bbbecPPh band) bteso: 10aegennes bast Hsbc at han becn mons enneserrepncantnnsasperions. scsmtabests obsccetsiacncs ccccotbed somebebsonisccce*GotcnerenaneactPeses ines. 2 coscensenasnenmcseemense, eonseces (Prose dasataescc = racases petbss 00 webs rises bepecoma: 5. sacncacacnacacchacascscacanasascagucons ae esensMacse sencsees pucsesnes scananness: 0) assscecqesecsqncaba sccscacs ace aantanncntg Le guscmondhasecace sense ee: sores shuts ssaaved saacctcnssaacastaedac=s-caeassacbnesearas: = “Wkcnadeecctaatccccs aan conan some nancaene o ssamettie sts d0a) oA essasaay, ba eascacaipnocs oy pcomsopeccesnqpeccscasce # 


NUMBER OF WORK ITEMS 5 a Governor's Raconimendation $4, 549, 876 
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CATEGORY {CONTACT MARK WOLFE 






REQUEST NO 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
AGRICULTURE | MISSOURI STATE FAIR 









F0000025 





PHONE NO 660-530-5602 











‘PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 


ORG 
NUMBER 





ASSET NAME 
WEST CAMPGROUND . 





3361 





JUSTIFICATION 


THROUGH THE DESIGN PROCESS IN PROJECT F160101, ADDITIONAL WORK WAS IDENTIFIED THAT 
WILL NEED TO BE COMPLETED TO FULFILL THE ORIGINAL PROJECT SCOPE OF WORK FOR THE 
WEST CAMPGROUND. | 






DESCRIPTION OF WORK CAMGROUND UTILITIES 


THIS REQUEST IS FOR ADDITIONAL FUNDING TO COMPLETE THE ELECTRICAL - 
UPGRADES AT THE WEST CAMPGROUNDS. THIS ADDITIONAL. WORK WAS IDENTIFIED IN 
THE DESIGN OF PROJECT F160101. PRIOR APPROPRIATIONS FOR THIS WORK ARE 
FROM FACILITY MAINTENANCE RESERVE FUND. 











COMPONENT AGE 30 YEARS FACILITY AGE 30 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
. 0018.020 


Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 





2020 2021 2022 2023 
$0 $0 $0 $0 $0 


TOTAL GOV 


RECOMMENDATION 
$970,000 





Govemors Recommendation ) TAFP Appropriation Operations Budget Impact Expenditure Plan for 














ee... OL a Oe... WA... 
GENERAL REVENUE $0] GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 , $0| Equipment and Expenses $0.00 
$0 | $0 ¢0] Equipment Purchases $0.00 
$O| . $0 $0 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT MARK WOLFE 
CAPITAL IMPROVEMENT PROGRAM F00008 MIR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 







PHONE NO 660-530-5602 





PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 


ASSET NAME ORG 
INNER CAMPGROUNDS UTILITIES NETWORKS NUMBER 


DEPARTMENT | SITE NAME 
AGRICULTURE MISSOURI STATE FAIR 


3361 





DESCRIPTION OF WORK UTILITIES UPGRADES JUSTIFICATION 


UPGRADE THE SANITARY SEWER, WATER AND ELECTRIC SYSTEMS IN THE INNER THE FAIR RELIES ON THE CAMPGROUNDS FOR OVERNIGHT ACCOMMODATIONS FOR THE 
CAMPGROUND. REMOVE AND REPLACE THE ENTIRE ELECTICAL SYSTEM INCLUDING |THOUSANDS OF PEOPLE WHO ATTEND AND SHOW LIVESTOCK DURING THE STATE FAIR. THE 
ELECRTICAL PEDISTALS, PRIMARY LINES, SECONDARY LINES, TRANSFORMERS AND IMPROVMENTS WOULD REDUCE THE POWER OUTAGES DURING THE FAIR AND DURING LARGE OFF- 
LIGHTING. REMOVE AND REPLACE WATER LINES. THIS IS PHASE IV OF IV AND SEASON CAMPING RALLIES. REPLACEMENT OF THE UTILITY SYSTEMS WILL INSURE CODE 
ADDRESSES 282 CAMPSITES. (ASSET NUMBERS ASSOCIATED WITH THIS PROJECT: COMPLIANCE AND PROVIDE RELIABLE SERVICES FOR THE USERS OF THE CAMPGROUNDS. 
DOMESTIC WATER-0100-23, ELECTRIC-0100-24, LIGHTING-0100-25, SANITARY SEWER- 

0100-26) 


COMPONENT AGE 51 YEARS FACILITY AGE 112 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.020 


$0 ; $0} Fiscal Year 1 Fiscal Year2 j{ Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 
$0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
i ee ee a ee a 
$0 


GENERAL REVENUE $0} GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 























2019 2020 2021 2022 2023 TOTAL GOV 


a RECOMMENDATION 


' $1,078,831 $0 


$0 $1,348,539 












FACILITIES MAINTENANCE RESERVE * $1,078,831| FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$ $0 $0{ Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


TOTAL $269,708 $1,078,831 TOTAL a ae. 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MARK WOLFE 
CAPITAL IMPROVEMENT PROGRAM anand MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
AGRICULTURE MISSOURI STATE FAIR 















PHONE NO 660-530-5602 









PRIORITY 
DEPT PRIORITY 3 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
PAVILION 














3361 





DESCRIPTION OF WORK ELECTRICAL IMPROVEMENTS : JUSTIFICATION 


REMOVAL, REPLACEMENT AND UPGRADE OF THE ELECTRICAL SERVICE, ELECTRICAL |THE ELECTRICAL SYSTEM IS AGED, IN POOR CONDITION AND IS UNDERSIZED FOR CURRENT 
DISTRIBUTION SYSTEM, BRANCH WIRING AND LIGHTING. REQUIREMENTS AND STANDARDS. AS A RESULT, FREQUENT OUTAGES OCCUR DURING USE OF THE 
FACILITY. PORTIONS OF THE SYSTEM ARE NEARING UNSAFE CONDITIONS AND FAIL TO MEET LIFE 
SAFETY CODES. . 


COMPONENT AGE 51 YEARS FACILITY AGE 112 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 oe _ $0] Fiscal Year 1- Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$O $0 2018 2019 
$0 $0 $113,850 $645,150 


| Govemor's Recommendation TAFP Appropriation . | Operations Budget Impact Expenditure Plan for 
ENN NN A 20 | SW 


HB SECTION 
0018.020 












2020 2021 2022 2023 


$0 $0 $0 


TOTAL GOV 
RECOMMENDATION 
$759,000 










$0 











GENERAL REVENUE $0| GENERAL REVENUE $0 $0) FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $645,150] FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 $0 $0| Equipment Purchases $0.00 
$0 
$0] 
$0 
$0 


TOTAL $113,850 $645,150 TOTAL | ae 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MARK WOLFE 
CAPITAL IMPROVEMENT PROGRAM —_ ee se 
PROGRAM BUDGET REQUEST ITEM - FORM 12 _ 







PHONE NO 660-530-5602 





PRIORITY 
DEPT PRIORITY 4 


i. ASSET NAME 
SHOW HORSE/MULE BARN 


DEPARTMENT SITE NAME 
AGRICULTURE | MISSOURI STATE FAIR 










FMDCPRIORITY 1 





DESCRIPTION OF WORK REPAIR AND RENOVATE JUSTIFICATION 


EXTERIOR AND INTERIOR RENOVATIONS TO INCLUDE ROOF REPLACEMENT, WINDOW — {THIS HISTORICALLY SIGNIFICANT BUILDING HAS VARIOUS DEFERRED MAINTENANCE ISSUES THAT 
REPLACEMENT, BRICK WORK, TUCKPOINTING, ELECTRICAL UPGRADES, GUTTER AND | THREATEN THE STRUCTURAL INTEGRITY OF THE BUILDING AND IT FAILS TO MEET MANY BUILDING 
DOWNSPOUT RENOVATION, UPGRADE STALLING AND STALL FLOORS. CODE STANDARDS. 


COMPONENT AGE 52 YEARS FACILITY AGE 112 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.020 

























$0 - $0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 { Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 

$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 

$0 “$0 $141,700 $802,973 $0 $0 $0 $0 $944,673 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE 









$01 FTE/Personal Services 0 $0.00 


$0] GENERAL REVENUE 





FACILITIES MAINTENANCE RESERVE $802,973] FACILITIES MAINTENANCE RESERVE $0 $0{ Equipment and Expenses $0.00 
¢ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
i. a RS. cS : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT MARK WOLFE 
‘CAPITAL IMPROVEMENT PROGRAM : £00112 aa 
PROGRAM BUDGET REQUEST ITEM-FORM12 








PHONE NO 660-530-5602 






ORG 
NUMBER 





PRIORITY 
DEPT PRIORITY 5 
FMDCPRIORITY 1 


ASSET NAME 
POULTRY & RABBIT BUILDING 


SITE NAME 
MISSOURI STATE FAIR 


DEPARTMENT 
AGRICULTURE 






















3361 


DESCRIPTION OF WORK BUILDING RENOVATIONS JUSTIFICATION 


REMOVE AND REPLACE EXISTING ROOF. EVALUATE AND REPAIR EXTERIOR MASONRY, |THE POULTRY AND RABBIT BUILDING IS ONE OF THE OLDEST HISTORIC BUILDINGS ON THE 
RENOVATE INTERIOR RESTROOMS AND ALL INTERIOR FINISHES. REPAIR, REPLACE AND| FAIRGROUNDS. IT SERVES AS A RENTAL FACILITY FOR OFF-SEASON BUSINESS AS WELL AS A 
UPGRADE ELECTRICAL, HVAC AND PLUMBING SYSTEMS AS NECESSARY. IMPROVE DISPLAY BUILDING DURING THE STATE FAIR. THE ROOF AND VARIOUS INTERIOR AND EXTERIOR 
ACCESSIBILITY AS REQUIRED FOR ADA COMPLIANCE. ELEMENTS ARE IN DISREPAIR. THE ROOF SUFFERED DAMAGE AS A RESULT OF A HAIL STORM IN 
2006. MASONRY REPAIRS ARE NECESSARY TO PRESERVE THE INTEGRITY OF THE BUILDING. 


COMPONENT AGE 103 YEARS FACILITY AGE 109 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
7 0018.020 


$0 $0) Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2020 2021 2022 2023 TOTAL GOV 

| RECOMMENDATION 
$0 oa $0 $0 $0 $0 $527,664 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
OIE OO HE A 
$0 


























GENERAL REVENUE $0/]GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0]FACILITIES MAINTENANCE RESERVE $0 $0{ Equipment and Expenses $0.00 
$0 $0 $0| Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
La, NE s,s ; 


HB SEC. 18.025 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 © 


Department DNR-GEOLOGICAL SURVEY Cl Coordinator Phone number 


NONA LANCASTER 573-368-2123 





Govemors Recommendation 


Site Location/Asset Name Description | Budget Dept _ Fiscal. Fund 2018 2019 Biennium HB. 
, : | | Total Section 
| | : 


renee OEE ae te tate ae Tete tel Poreeeeee 


MR 1 $0" $0. $464,160. 


GEOLOGICAL SURVEY ‘RENOVATE DGLS RESTROOMS MR = 2 _ | 2018 GENREVENUE | $0. $0. $238,644 
VARIOUS : | ‘FACMAINRES | $238,644. $0. 


NEON ORREIABALNE WE ERPCD RIO IIIONODS Moe bab 


24 


~ 0018.025 
$0. 


we Pa LLC ROEDER LCORLEE EA, 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT NONA LANCASTER 
CAPITAL IMPROVEMENT PROGRAM woo003 _- MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME . ASSET NAME ORG 
DNR-GEOLOGICAL SURVEY GEOLOGICAL SURVEY PARKING LOTS & DRIVEWAYS NUMBER 











PHONE NO 573-368-2123 






PRIORITY 
DEPT PRIORITY 1 


2500 FMDCPRIORITY 1 








DESCRIPTION OF WORK REPLACE PARKING LOTS JUSTIFICATION 


REPLACE EXISTING ASPHALT AND REPLACE/REPAIR CONCRETE PARKING LOT. THE ROLLA CAMPUS DRIVEWAY AND PARKING AREAS HAVE BEEN SUBJECTED TO USE BY HEAVY 
TRUCK TRAFFIC FOR NEARLY 30 YEARS. THE EXISTING DRIVEWAY AND PARKING AREAS HAVE 

MORE THAN EXCEEDED THE EXPECTED LIFE, HAVING NOT BEEN RESURFACED SINCE THE FACILITY 
WAS CONSTRUCTED IN 1953. THEY ARE DAMAGED TO THE POINT THAT AN OVERLAY WILL LIKELY 
NOT BE BENEFICIAL LONG TERM. THE PARKING AREAS WILL PROBABLY NEED TO BE EXCAVATED 
AND RECONSTRUCTED. AS A PART OF THIS PROJECT WE ARE ASKING THAT THE PARKING AREA 
BEHIND THE BUEHLER BUILDING BE RECONFIGURED SO LARGE TRUCKS CAN MORE EASILY BACK 
INTO THE LOADING DOCK AND PULL AWAY WITHOUT DAMAGE TO THE THIS PROPERTY AND THE 
NATIONAL GUARD PROPERTY LOCATED IMMEDIATELY NORTH. ALSO INCLUDED IN THIS PROJECT IS 
INSTALLATION OF SAFETY RAILING AND A MECHANIZED LIFT ASSISTANCE ON THE BUEHLER 
BUILDING LOADING DOCK. THIS IS TO AVOID INJURY AS HAS OCCURRED IN THE PAST. 






COMPONENT AGE 30 YEARS FACILITY AGE 52 YEARS 









HB SECTION 
0018.025 





Prior Appropriation Biennium Budget Request Long Range Plan 
| $0 $ 


Fiscal Year5 | Fiscal Year6 


2022 2023 TOTAL GOV 
RECOMMENDATION 


$0 $464,160 





O| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 
$0 $0 2019 2020 2021 
$0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Pian for 








eee a 
GENERAL REVENUE $0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0.00 
$0 $0.00 
$0 
$0 
$0 
TOTAL $92 832 $371,328 TOTAL S&S $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION - REQUEST NO CATEGORY |CONTACT NONALANCASTER 


CAPITAL IMPROVEMENT PROGRAM wo0004 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT 


PHONE NO 573-368-2123 







ASSET NAME ORG PRIORITY 
NUMBER | bEPT PRIORITY 2 
2500 © FMDCPRIORITY 1 


SITE NAME 


DNR-GEOLOGICAL SURVEY 










GEOLOGICAL SURVEY 








JUSTIFICATION 


THESE RESTROOMS HAVE NOT BEEN UPDATED SINCE THE BUILDINGS WERE CONSTRUCTED (1963) 
AND ARE NOT ADA ACCESSIBLE NOR ENERGY EFFICIENT. 


DESCRIPTION OF WORK RENOVATE DGLS RESTROOMS 


THIS PROJECT WOULD RESULT IN THE RENOVATION OF 10 RESTROOMS IN THE 
BUEHLER/SUB LAB AND ANNEX BUILDINGS. PROJECT DETAILS INCLUDE 
REPLACEMENT/INSTALLATION OF BATHROOM ACCESSORIES INCLUDING NEW ADA 
GRAB BARS, MIRRORS, AND TOILET TISSUE DISPENSERS; REPLACEMENT OF FAUCETS 
AND FITTINGS, FLUSH VALVES, AND FLUSH SENSORS; REPLACEMENT OF FLOOR AND 
WALL TILES; AND REPLACEMENT OF TOILET PARTITIONS, TOILETS AND URINALS. 









COMPONENT AGE 31 YEARS FACILITY AGE 52 YEARS 










| Prior Appropnation ——- - Biennium Budget Request Long Range Plan | HB SECTION 
- 0018.025 
$0 $0{ Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
. RECOMMENDATION 
$0] | $0 $238,644 $0 $0 $0 $0 $0 $238,644 


Govemors Recommendation TAFP Appropnation Operations Budget Impact Expenditure Pian for 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 


FACILITIES MAINTENANCE RESERVE . $0] FACILITIES MAINTENANCE RESERVE $0| Equipment and Expenses $0.00 
$0] Equipment Purchases $0.00 











$0 





$0 
$o 
$0 
$0 
= a = 


HB-SEC.18.030 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Department DNR-PARKS & HISTORIC PRESERV 


Cl Coordinator 
CHRIS CROCKER 


Phone number 
573-751-5360 





Site Location/Asset Name 


: VARIOUS 


VARIOUS 


VARIOUS 


Description 


"| STATEWIDE RENOVATION 


AANA EE WAAR SRIAR EE SPIES WIRE RRA, BOE IEICE PIED ONES DER ES 


| WATER/WASTEWATER- 
‘REPAIRS 


1a ENE DEEPEN SN PELE EDA E SEED PETES 


ATA EE AE TA 


“CATASTROPHIC 
| CONTINGENCY 


z 
g 
a 
x 


PAE IA SAE AE AOR OO TOLL REDDER DE NE NANA 
3 


Budget 


~~ MR- 


MR 


MRE ns erat nernnpacernetee 


BE POONNEED EOREROLEED ED CEE EE EE AEE OPEC ODL EI ED wwonlberns 
é z 
z 


i 
TIAN ANA NTN PIT EN LONNIE IRE OS LARP RENAL 
2 


Dept 


CREO poy. 


SASAASS SAAN 


1 


“2018 GENT REVENUE > 
FAC MAIN RES 
NAT RESOURCE 
‘PARKS SALE 
ST PARK EARN 


LO EPENNE LE PINES RIPEIOLEDIII NSA IDEII EIN ERIE 


“2018 ‘GEN REVENUE 
FAC MAIN RES 


‘st PARK EARN 
PARKS SALE 


Sak ‘GEN !REVENUE | 


‘FAC MAIN RES 
— SALE 


His PRES REV 


: é ; 

oat PEED DEIR I EDIE OP NA EEE OLED ISIE BEADLE IIII SEDO EL DNL EORE  PEEIID LOE PEO EA MELE EEE, AM ODN SE PEE BIDS NES 
H i 
5 : Fa 
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H 
$ 
3 
z 
H 
z 
z 
g 
z 


a 


$0. 
$950,000. 
— $01 


$0. $0. 
$0. $0) 
$400,000, 


$0, 


Biennium 
Total 


~ $5, 854, 720, 


: $1,720,280 


pi 
z 
z 
z 


Nu rattenn toes 


$1,800,000) 


H.B. 
Section 


~ 0018.030 


0018.030 


Govemor's Recommendation 


of 


olefin ae Ne arin | | ee See: Sener eee ee a 00 80, ee et ee 
STATE PARKS | ROADWAY/TRAIL REPAIRS. | MR | 4 2018 GEN REVENUE $0. $0) $780,000: 0018.030 . 
ROADS, PARKING & TRAILS : | : . FACMAINRES $0, $0 : : 
: $0: $0. 
: | | 'STPARKEARN $110,000. $390,000, 2 | 
| PARKS SALE $280,000 $0 
ee at eae ee eee Se Cee a) 80 ee 
STATE PARKS ~|SPENDING AUTHORITY - MR 5 2018 (GEN REVENUE : $0. $0: ~ $2,000, 000, ~0018.030 
‘VARIOUS ‘FACMAINRES | $0! $0. , 
: 'NATRESOURCE | $500,000, $500,000, | 
| 'STPARKEARN $500,000, $500,000 
: 7 $0 $0, 
ae : . oe ee oe | $0 $000 | 
STATE PARKS "HISTORIC PRESERVATION | MR 6 | 2018 “GENREVENUE $0. $0. $1,000, 000 018.030 
VARIOUS FAC MAINRES $0. 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM. 

PROGRAM BUDGET REQUEST ITEM - FORM 12 

SITE NAME 


DEPARTMENT 


DNR-PARKS & HISTORIC PRESERV 






STATE PARKS 


DESCRIPTION OF WORK STATEWIDE RENOVATION 


THIS AUTHORIZATION OF FUNDS WOULD ALLOW THE DIVISION OF STATE PARKS TO 
ADDRESS VARIOUS TYPES OF PLANNED AND UNFORESEEN MAINTENANCE, 
RENOVATION AND REPLACEMENT PROJECTS NECESSARY TO MAINTAIN EXISTING 
FACILITIES AND PROVIDE PUBLIC SERVICES THROUGHOUT THE PARK SYSTEM. WORK 
WILL INCLUDE BUILDING RENOVATIONS, LARGE ROOFING AND PAINTING PROJECTS, 
AND OTHER MAJOR REPAIRS TO, OR REPLACEMENTS OF, EXISTING FACILITIES. 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 


| $0 $0 
$0 $0 2018 
$0 $0 


Govemors Recommendation 





GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 
DEPT NATURAL RESOURCES 






$0 
PARKS SALES TAX $3,285,000 
STATE PARKS EARNINGS $2,569,720 $0 

| $0 $0 














TOTAL $2,569,720 $3,285,000 TOTAL a. ae) 
72 








$2,569,720 





OO 
$0 


$0] GENERAL REVENUE 





CATEGORY |CONTACT CHRIS CROCKER 


REQUEST NO 





X00022 
PHONE NO 573-751-5360 


PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 


2600 


JUSTIFICATION 


THE DIVISION OF STATE PARKS IS RESPONSIBLE FOR THE MAINTENANCE AND UPKEEP OF OVER 
1,800 BUILDINGS AND OTHER MISCELLANEOUS FACILITIES. FUNDS FROM THIS REQUEST WOULD 
ENSURE THAT MAJOR REPAIRS, RENOVATIONS AND REPLACEMENTS OF FACILITIES CAN BE 
COMPLETED TO MAINTAIN AN ACCEPTABLE LEVEL OF SERVICE TO THE PUBLIC AND TO PRESERVE 
THE ASSETS OF THE SYSTEM. 


COMPONENT AGE YEARS FACILITY AGE YEARS 







HB SECTION 
0018.030 


Fiscal Year 2 Fiscal Year3 } Fiscal-‘Year4 | Fiscal Year5 | Fiscal Year 6 






TOTAL GOV 
RECOMMENDATION 
$5,854,720 


2020 2022 2023 


2019 


2021 





$3,285,000 $0 $0 $0 $0 






TAFP Appropriation 


Operations Budget Impact Expenditure Plan for 






$0] FTE/Personal Services 0 $0.00 


$0} FACILITIES MAINTENANCE RESERV $0 $0] Equipment and Expenses $0.00 
$0 $0| Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $a 
$0 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS CROCKER 
CAPITAL IMPROVEMENT PROGRAM | “00024 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-751-5360 


ORG 
NUMBER 


















PRIORITY 
DEPT PRIORITY 2 


SITE NAME ASSET NAME 


DEPARTMENT | 
DNR-PARKS & HISTORIC PRESERV 


STATE PARKS 








2600 


FMDCPRIORITY 1 





DESCRIPTION OF WORK WATER/WASTEWATER REPAIRS JUSTIFICATION 


THESE FUNDS ALLOW THE DIVISION OF STATE PARKS TO COMPLETE VARIOUS WATER |THE MISSOURI STATE PARK SYSTEM HAS NUMEROUS AGING WATER AND WASTEWATER SYSTEMS 
AND WASTEWATER IMPROVEMENTS TO PROVIDE PUBLIC SERVICES AND TO COMPLY — | THAT MUST BE REPLACED OR IMPROVED TO COMPLY WITH CHANGING REGULATIONS AND PROVIDE 
WITH FEDERAL AND STATE REGULATIONS. ADEQUATE PUBLIC SERVICES. : 






COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 ; a $0| . Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 < $0 2018 2019 2020 2021 
so] | $0 $770,280 $950,000 $0 $0 


Govemors Recommendation —— TAFP Appropriation Operations Budget Impact Expenditure Plan for 
A OE DD 


HB SECTION 
0018.030 














2022 2023 







TOTAL GOV | 
RECOMMENDATION 
$1,720,280 





$0 $0 



















GENERAL REVENUE $0} GENERAL REVENUE $0 $0|FTE/Personai Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE SOLFACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$0 $0{ Equipment Purchases $0.00 
STATE PARKS EARNINGS $0 $0 
PARKS SALES TAX $0 $0 
. $0 $0 
$0 


TOTAL $770,280 $950,000 TOTAL | ar: rr 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT CHRIS CROCKER 
CAPITAL IMPROVEMENT PROGRAM 7 00026 
PROGRAM BUDGET REQUEST ITEM - FORM 12 

DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
DEPT PRIORITY 3 
2600 _|FMDCPRIORITY 1 


PHONE NO 573-751-5360 


DNR-PARKS & HISTORIC PRESERV STATE PARKS NUMBER 


DESCRIPTION OF WORK CATASTROPHIC CONTINGENCY JUSTIFICATION 


THIS AUTHORIZATION OF FUNDS WOULD ALLOW THE DIVISION OF STATE PARKS TO THE DIVISION OF STATE PARKS MANAGES OVER 1,800 BUILDINGS AND OTHER MISCELLANEOUS 

RESPOND TO UNANTICIPATED REPAIRS. THIS FUNDING WOULD IMMEDIATELY FACILITIES, INCLUDING A LARGE NUMBER OF PUBLIC WATER AND WASTEWATER SYSTEMS, WHICH 

ADDRESS SEVERE DAMAGES OR LOSS OF BASIC SERVICES DUE TO MAJOR DISASTERS {ARE USED BY MILLIONS OF VISITORS EVERY YEAR. THIS FUNDING WOULD ENSURE THAT PARKS 

SUCH AS FLOODS, SEVERE STORMS, MAJOR FIRES, ETC. AND HISTORIC SITES COULD REOPEN AND OPERATE AFTER CATASTROPHIC EVENTS, WITHOUT 
WAITING UNTIL THE NEXT Ci BUDGET CYCLE. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation —_ Biennium Budget Request Long Range Plan 


$0 $01] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 [| Fiscal Year5 | Fiscal Year 6 
$0 . $0 2018 2019 2020 2021 2022 
$0 be $0 $1,400,000 $400,000 $0 


Govemors Recommendation | TAFP Appropnation Operations Budget Impact Expenditure Plan for 
| ae Le 
$0 


GENERAL REVENUE ; $0| GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 





HB SECTION 
0018.030 











2023 TOTAL GOV 
‘RECOMMENDATION 


$1,800,000 


















FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0| Equipment Purchases $0.00 
PARKS SALES TAX $0 $0 
$ $0 $0 
$0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS CROCKER 
CAPITAL IMPROVEMENT PROGRAM panne 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | PHONE NO 573-751-5360 
DEPARTMENT SITE NAME _ASSET NAME . ORG PRIORITY 
DNR-PARKS & HISTORIC PRESERV STATE PARKS | ROADS, PARKING & TRAILS NUMBER | co pRIoRITY 4 


2600 FMDCPRIORITY 1 





DESCRIPTION OF WORK ROADWAY/TRAIL REPAIRS . JUSTIFICATION 


THESE FUNDS WOULD ALLOW THE DIVISION OF STATE PARKS TO CONTINUE TO THE DIVISION OF STATE PARKS [S RESPONSIBLE FOR THE MAINTENANCE OF APPROXIMATELY 260 
MAINTAIN AND REPAIR ITS EXISTING ROADWAYS, PARKING AREAS AND TRAILS. WORK [MILES OF PUBLIC ROADS, INCLUDING BOTH PAVED AND GRAVELED SURFACES. WE ALSO HAVE 
WOULD INVOLVE THE ADDITION OF ROCK/GRAVEL; REPLACEMENT OF CULVERTS OR SEVERAL HUNDRED MILES OF HIKING AND BIKING TRAILS, INCLUDING THE KATY TRAIL. THESE 
OTHER ITEMS NECESSARY TO CORRECT DRAINAGE PROBLEMS; REPAIRS TO BRIDGES; |AREAS REQUIRE REGULAR MAINTENANCE TO PROVIDE SAFE PUBLIC ACCESS THROUGHOUT OUR 
INSTALLATION OR REPLACEMENT OF WHEEL STOPS; CRACK FILLING, SEALING AND STATE PARKS AND HISTORIC SITES. 

STRIPING OF EXISTING PAVED AREAS; AND OVERLAYING EXISTING ROADWAYS WITH 

NEW ASPHALT. ALL PROJECTS WILL BE DONE, AS NEEDED, AND IN ACCORDANCE WITH 

OUR PAVEMENT MANAGEMENT PLAN. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.030 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 {| Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 
$0 $0 $390,000 $390,000 . 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 






2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $780,000 


2021 





GENERAL REVENUE $0] GENERAL REVENUE $0 $0} FTE/Personal Services 0 $0.00 

FACILITIES MAINTENANCE RESERVE SO} FACILITIES MAINTENANCE RESERVE $0 $0{ Equipment and Expenses $0.00 

| $0 $0] Equipment Purchases $0.00 
STATE PARKS EARNINGS $0 $0 
PARKS SALES TAX $0 $0 $0 
| $0 $0 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS CROCKER 
CAPITAL IMPROVEMENT PROGRAM | ian MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-5360 






PRIORITY 
DEPT PRIORITY 5 


ASSET NAME 


DEPARTMENT 
DNR-PARKS & HISTORIC PRESERV 





SITE NAME 


STATE PARKS 













FMDCPRIORITY 1 


DESCRIPTION OF WORK SPENDING AUTHORITY JUSTIFICATION 


THE DIVISION OF STATE PARKS REQUESTS LEGISLATIVE AUTHORITY TO EXPEND ON OCCASION, THE DIVISION OF STATE PARKS RECEIVES FUNDS FROM DONORS, INSURANCE 

FUNDS RECEIVED AS THE RESULT OF DONATIONS, INSURANCE SETTLEMENTS, COURT |SETTLEMENTS, COURT AWARDS, OR GRANTS DIRECTED TOWARD A SPECIFIC PURPOSE. SECTION 

AWARDS OR GRANTS, FOR THE COMPLETION OF MAINTENANCE AND REPAIR 253.040 OF THE MISSOURI REVISED STATUTES AUTHORIZES THE DEPARTMENT TO “... ACCEPT 

PROJECTS. GIFTS, BEQUESTS, OR CONTRIBUTIONS OF MONEY OR OTHER REAL OR PERSONAL PROPERTY TO 
BE EXPENDED FOR ANY OF THE PURPOSES OF SECTIONS 253.010 TO 253.100; EXCEPT THAT ANY 
CONTRIBUTIONS OF. MONEY TO THE DEPARTMENT OF NATURAL RESOURCES SHALL BE DEPOSITED 
WITH THE STATE TREASURER TO THE CREDIT OF THE STATE PARK EARNINGS FUND AND 
EXPENDED UPON AUTHORIZATION ..." THIS REQUEST SEEKS THAT AUTHORIZATION FROM THE 
GENERAL ASSEMBLY. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation | a Biennium Budget Request Long Range Plan _HB SECTION 
| ee 0018.030 













$0 . $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 |} Fiscal Year6 
$0 . $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 

be RECOMMENDATION 
$0 $0 $1,000,000 $1,000,000 $0 $0 $0 $0 $2,000,000 








Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
Le ee 1 
$0 
$ 




















GENERAL REVENUE $0] GENERAL REVENUE $0|F TE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 







DEPT NATURAL RESOURCES $0 $0] Equipment Purchases $0.00 
STATE PARKS EARNINGS $0 $0 
$0 $0 $0 
$0 $0 $0 

$0 


i a TS. 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS CROCKER 
CAPITAL IMPROVEMENT PROGRAM ee ae 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
DNR-PARKS & HISTORIC PRESERV STATE PARKS NUMBER DEPT PRIORITY 6 


PHONE NO 573-751-5360 






2600 FMDCPRIORITY 1 


DESCRIPTION OF WORK HISTORIC PRESERVATION JUSTIFICATION 


ALLOW USE OF THE HISTORIC PRESERVATION REVOLVING FUND (HPRF) TOACQUIRE |TO PREVENT PROBLEMS WITH SOME OF THE REAL ESTATE TRANSACTIONS INVOLVED WITH THE 
(THROUGH PURCHASE OR LESSER INTEREST),RESTORE AND MARKET ENDANGERED OPERATION OF THE HPR FUND, IT IS NECESSARY TO HAVE APPROPRIATION AUTHORITY IN BOTH 
HISTORIC PROPERTIES. THERE ARE.A NUMBER OF REAL ESTATE TRANSACTIONS THE OPERATING AND CAPITAL IMPROVEMENT BUDGETS TO ALLOW THE APPROPRIATE 

COVERED UNDER THIS FUND. THE APPROPRIATION WILL ALLOW FOR THE FUNDING OF |TRANSACTIONS (I.E. LOANS AND/OR GRANTS FROM THE OPERATIONS BUDGET AND LAND AND 
THOSE TRANSACTIONS THAT ARE CONSIDERED CAPITAL IMPROVEMENTS (I.E. BUILDING ACQUISITIONS FROM THE CAPITAL IMPROVEMENT BUDGET) TO OCCUR ON A PROJECT- 
PURCHASE OF LAND AND BUILDING, EASEMENTS, RENOVATIONS, MAINTENANCE AND |BY-PROJECT BASIS. THIS [IS DUE TO THE FACT THAT THE TYPE OF AUTHORITY NEEDED EACH 
REPAIR, ETC.). FUNDING FOR THE OPERATING EXPENSES AND REAL ESTATE FISCAL YEAR CANNOT BE DETERMINED UNTIL PROPERTIES ARE LOCATED AND ACTUAL CONTRACT 
TRANSACTIONS RELATED TO THE OPERATING BUDGET (I.E. LOANS, ETC.) ARE NEGOTIATIONS OCCUR. 

APPROPRIATED IN THE DEPARTMENT'S OPERATING BUDGET. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Biennium Budget Request Long Range Plan HB SECTION 
0018.030 


Fiscal Year1 | Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 








Prior Appropriation 


$0 
$0 
$0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 


%, $0 






2021 2022 2023 


TOTAL GOV 


2019 2020 
RECOMMENDATION 


$0 $1,000,000 


$0 


$0 


$0 


‘ 


















GENERAL REVENUE $0|GENERAL REVENUE | $0 $0) FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0|FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 $0} Equipment Purchases $0.00 
HISTORIC PRESERVATION REVOLV ( $0 $0 
$ $ $0 $0 
$0 $0 
TE, AE Rs OS. RE ‘ 
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HB SEC. 18.035 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION | . MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM | | CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 - 


Department LABOR & INDUSTRIAL RELATIONS Cl Coordinator j Phone number 


TAMMY CAVENDER 573-751-3977 





Govemors Recommendation 


Site Location/Asset Name Description , Budget — Dept — Fiscal | Fund 2018 2019 Biennium HB 
| | Total - Section | 


ONE Water torcs Mee oe Nit ESN IRM Ae TS 


018 GENREVENUE =~=~——~—~—~SC«SSO | ot SS oONCieCTT es 
FACMAINRES : $0: “$0. | 


“SPEC EMP SEC $400,000 : $0: 


: 
-WORK COMP $200,000. $0: 7 


_ Governor's Recommendation $600,000 


EOE TINE ELSE Re PREC B RECOLOR TMD 


EEN ENE ETON AE OE LEN I ROPE ESCM! 


INDUSTRIAL RELATIONS 
STATEWIDE 


: 
, 
z 
By 
3 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT TAMMY CAVENDER 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME 
LABOR & INDUSTRIAL RELATIONS DEPARTMENT OF LABOR AND INDUSTRIAL 
RELATIONS STATEWIDE | 


PHONE NO 573-751-3977 











ORG 
NUMBER 


PRIORITY 






DEPT PRIORITY 1 





1625 FMDCPRIORITY 1 


JUSTIFICATION 


WITH THE NUMBER OF LABOR AND INDUSTRIAL RELATIONS FACILITIES IN THE STATE INVENTORY, IT 
IS NOT UNUSUAL FOR CRITICAL PROJECTS TO DEVELOP FOR WHICH ADEQUATE FUNDING IS NOT 
AVAILABLE IN THE DEPARTMENT'S OPERATING BUDGET. THE REQUESTED FUNDS WILL ENABLE THE 
DIVISION OF FACILITIES MANAGEMENT, DESIGN AND CONSTRUCTION TO MAKE REPAIRS AND 
REPLACEMENTS WHICH OCCUR UNEXPECTEDLY DURING THE FISCAL YEAR AND WHICH REQUIRE 
IMMEDIATE ATTENTION BECAUSE THEY ARE CRITICAL TO THE OPERATION OF THE FACILITY. 


DESCRIPTION OF WORK DOLIR CRITICAL M&R 


FUNDING FOR CRITICAL MAINTENANCE AND REPAIR OF DEPARTMENT OF LABOR AND 
INDUSTRIAL RELATIONS (DOLIR) FACILITIES STATEWIDE. 





COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Blennium Budget Request Long Range Pian 


— $0 $0) Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 
$0 $0 $600,000 $0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Pian for 
OO 
$0 | 


GENERAL REVENUE $0] GENERAL REVENUE $0] F TE/Personal Services 0 $0.00 





HB SECTION 
0018.035 



















2022 





2023 





2020 2021 









TOTAL GOV 
RECOMMENDATION 
$600,000 





$0 $0} 












FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 

$0 $0] Equipment Purchases $0.00 
SPECIAL EMPLOYMENT SECURITY : si $0 $0 
WORKERS COMPENSATION $0 $0 
| $0 $0 

$0 
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HB SEC. 18.040 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Department MO STATE HIGHWAY PATROL 





Site LocatiowAsset Name Description 


‘MISSOURI STATE HIGHWAY _ 
PATROL 
MUTIPLE ASSETS 


ESET ANE STEUER OARS \GIAE SEE En OEE ESS NIE eine cee A ene tition 


/MSHP CRITICAL -M&R- ; 


GENERAL HEADQUARTERS —_ REPLACE ROOF DORMITORY 
‘COMPLEX 


ACADEMY DORMITORY 


:GENERAL HEADQUARTERS 
‘COMPLEX 

ACADEMY ADMINISTRATION | 
BUILDING 
i 


IRAN ITED EAM NARI EM 


GENERALHEADQUARTERS = ~~HVACREPLACEMENT —S_—” 
‘COMPLEX 


ANNEX BUILDING 


he HARA ARES WR A Or 


(GENERAL HEADQUARTERS 
‘COMPLEX 
GENERAL HEADQUARTERS 
BUILDING 


REPL CONC PARKING LOT — 


‘MISSOURI STATE HIGHWAY 
PATROL 

VARIOUS RADIO TOWER 
TRANSMITTER BLDGS 


HONE PRAIA RI RATA R IA 
eee 


Budget | : 
Category © iid Year . ie 


Dept 


a are 


POND PE PLLPE REDE DN PI RAVEN MENA MIM ENE NEL ELI DLE TES, 


EONAR EERIE SOON NNADE OBI NOES 


| Fiscal . 


“2018 


2018 


FAC MAIN RES 


‘ST HWY TRANS 


te SEMANAS RENN, 


FAC MAIN RES 


‘STHWYTRANS | 


‘GEN REVENUE - ee 
‘FACMAINRES 


‘ST HWY TRANS 


FAC MAIN RES 


| ST HWY TRANS 


(GEN REVENUE 
FAC MAIN RES 


(ST HWY TRANS 


8 GENREVENUE 
-FACMAINRES 


é 


= 
= 


; F 
_ST HWY TRANS 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Cl Coordinator 
KELLY HAMMACK 


Phone number 
573-526-0711 


_ Govemors Recommendation 


2019 Biennium 
Total 


~ 0018.040 


“GEN REVENUE ~ $800, 000 


$235, 243) 
$0. | 


‘GEN REVENUE ~ 0018.040 


Be 


~ $235,128: 018.040 


$235,128, 
$0, 


“$0 
$0. 
$0: 
$140,589: 

$0: 

_ $0) 


$0. 
$0: 
$0: | 
$267, 728 


~ $140,589, 0018.040_ 


Bananite Went a i a ee ee ae en Teo cc ccc 


ct tnNS poo 


$1, 338, 639 


~0018.040 


au 


EN OIE EEE ae IDOE SLE OIE Bo cctehtetenteteca Seat AT ERENINE [SE AAA HSS ETON MeR ESE Re Se ES ee oe EE I i ET tS TR a teedeccsscer cerere 


$759, 662 ~oo18040 


$607,730 
$0 


& 
a ¥ 
oO 
aaa 
to 
GW 
NO 


i ~ Governor's s Recommendation $3, 509, 261 
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SAMARAS ARN AAEM NEON ROE OEE Gat AMEE BEM 
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So 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION ~ . REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 


CAPITAL IMPROVEMENT PROGRAM R0000104 - MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
MO STATE HIGHWAY PATROL MISSOURI STATE HIGHWAY PATROL MUTIPLE ASSETS NUMBER DEPT PRIORITY 1 


3300 FMDCPRIORITY 1 


PHONE NO 573-526-0711 





DESCRIPTION OF WORK MSHP CRITICAL M&R | | JUSTIFICATION 


FUNDING FOR CRITICAL MAINTENANCE AND REPAIR OF STATEWIDE MISSOURI STATE — | WITH THE NUMBER OF HIGHWAY PATROL FACILITIES IN THE STATE INVENTORY, IT IS NOT UNUSUAL 
HIGHWAY 2 FOR CRITICAL PROJECTS TO DEVELOP FOR WHICH ADEQUATE FUNDING IS NOT AVAILABLE JN THE 
PATROL (MSHP) FACILITIES. - DEPARTMENT'S OPERATING BUDGET. THE REQUESTED FUNDS WILL ENABLE THE DIVISION OF 
: FACILITIES MANAGEMENT, DESIGN AND CONSTRUCTION TO MAKE REPAIRS AND REPLACEMENTS 
WHICH OCCUR UNEXPECTEDLY DURING THE FISCAL YEAR AND WHICH REQUIRE IMMEDIATE 
ATTENTION BECAUSE THEY ARE CRITICAL TO THE OPERATION OF THE FACILITY. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 
$0 $ 


: O| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6é 
$0 $0 2018 2019 2020 
$0 . $O $400,000 $400,000 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
RY 








HB SECTION 
0018.040 













2022 2023 






2021 TOTAL GOV 
RECOMMENDATION 


$800,000 






$0 


$0 



























GENERAL REVENUE $0]GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
$0] Equipment Purchases $0.00 
STATE HWYS AND TRANS DEPT $0 
$0 $0 
$0 $0 
$0 


| | | | 81 







STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM _ 


PROGRAM BUDGET REQUEST ITEM - FORM 12 









RO000010 MR 











PHONE NO 573-526-0711 






















PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 


ORG 
NUMBER. 


ASSET NAME 
ACADEMY DORMITORY 


7 ; SITE NAME 
GENERAL HEADQUARTERS COMPLEX 


DEPARTMENT 
MO STATE HIGHWAY PATROL 














3300 









JUSTIFICATION 


THE EXISTING ROOF IS OUT OF WARRANTY AND SHOWING SIGNS OF WEAR AND HAS HAD SOME 
LEAKS. FAILURE TO REPLACE THE ROOF WILL RESULT IN INTERIOR BUILDING DAMAGE AND 
EVENTUAL TOTAL ROOF FAILURE. 


DESCRIPTION OF WORK REPLACE ROOF DORMITORY 
REPLACE 12,800 SQ. FT. DORMITORY MEMBRANE ROOF SYSTEM. 














COMPONENT AGE 21 YEARS FACILITY AGE 50 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan ca 


$0 | $0] Fiscal Year 1 Fiscal Year 2, Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0} $0 2018 2019 2020 2021 2022 
$0 a . $0 $235,243 $0 $0 $0 


Govemors Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 
A 
| $0 
| $0 
$0 








HB SECTION 
0018.040 













2023 TOTAL GOV 
RECOMMENDATION 


$235,243 








$0 






















GENERAL REVENUE | $0]GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases: $0.00 
$0 $0 $0 
$0 
$0 


$0 
$0 
esi inal — PE. SAME. 
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STATE HWYS AND TRANS DEPT 





$0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION - REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG 
MO STATE HIGHWAY PATROL , |GENERAL HEADQUARTERS COMPLEX ACADEMY ADMINISTRATION BUILDING NUMBER 





PHONE NO 573-526-0711 







PRIORITY 
DEPT PRIORITY 3 
3300 |FMDCPRIORITY 1 





DESCRIPTION OF WORK ROOF REPLACEMENT JUSTIFICATION 


REPLACE EXISTING EPDM ROOF SYSTEM WITH NEW MEMBRANE ROOF SYSTEM, THE ROOF WARRANTY EXPIRES 7/11/17 FOR THE EPDM ROOF SYSTEM. THIS ROOF SYSTEM HAS 

APPROXIMATELY 13,000 SQUARE FEET. DOES NOT INCLUDE THE ADMINISTRATION REACHED THE END OF ITS USEFUL LIFE AND IS IN NEED OF REPLACEMENT. FAILURE TO REPLACE 

OFFICE AREA OR THE CAFETERIA. THE ROOF WILL RESULT IN LEAKS THAT WILL LIKELY DAMAGE INTERIOR BUILDING COMPONENTS 
AND EVENTUALLY TOTAL ROOF FAILURE. . | 


























































: | _ [COMPONENT AGE 19 YEARS FACILITY AGE 47 YEARS . 
Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
. 0018.040 
$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
; RECOMMENDATION 
$0 $0 $235,128 $0 $0 $0 $0 $235,128 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








GENERAL REVENUE $0| GENERAL REVENUE $0 $0]FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0{/FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
| $0 $0 $0] Equipment Purchases $0.00 
STATE HWYS AND TRANS DEPT $0 $0 $0 
$ $0 $0 $0 
$0 $0 $0 





$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | | 0000097 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-526-0711 


























ORG 
NUMBER 


SITE NAME 
GENERAL HEADQUARTERS COMPLEX 


| DEPARTMENT 
MO STATE HIGHWAY PATROL 


ASSET NAME PRIORITY 
DEPT PRIORITY 4 


FMDCPRIORITY 1 


ANNEX BUILDING 













3300 






JUSTIFICATION 


THE EXISTING HVAC SYSTEM NO LONGER CAN PROVIDE THE REQUIRED COOLING FOR THE 
INCREASING SERVER ROOM DEMANDS AND NEEDS TO BE UPGRADED TO 15 TON UNITS. 


DESCRIPTION OF WORK HVAC REPLACEMENT 


REPLACE TWO (2) 71/2 TON ROOF TOP UNITS WITH TWO (2) 15 TON ROOF TOP UNITS 
THAT PROVIDE HVAC FOR THE 3RD FLOOR SERVER ROOM IN THE ANNEX BUILDING. 




















COMPONENT AGE 10 YEARS FACILITY AGE 45 YEARS 





Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.040 


Fiscal Year 2 . Fiscal Year 3 


Fiscal Year 6 





$0} Fiscal Year 1 Fiscal Year 4 | Fiscal Year 5 






2020 2023 


$0 $0 


TOTAL GOV 
RECOMMENDATION 
$140,589 


: Governor's Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 


2021 2022 





$0 
$0 
| $0 $0 




















GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0| FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 : $0 $0} Equipment Purchases $0.00 
STATE HWYS AND TRANS DEPT $0 $0 - $0 . 
$0 | $0 $0 
$0 $0 | $0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 


_PROGRAM BUDGET REQUEST ITEM - FORM 12 


‘DEPARTMENT _ SITE NAME | ASSET NAME : ORG PRIORITY 
MO STATE HIGHWAY PATROL GENERAL HEADQUARTERS COMPLEX GENERAL HEADQUARTERS BUILDING NUMBER DEPT PRIORITY 5 







PHONE NO 573-526-0711 — 





3300 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPL CONC PARKING LOT JUSTIFICATION 


REPLACE THE CONCRETE PARKING LOT PAVEMENT LOCATED AROUND THE GENERAL {THE EXISTING PARKING LOT CONDITIONS ARE DETIORATING RAPIDLY AND NEED TO BE REPLACED. : 
HEADQUARTERS BUILDING, IN FRONT OF THE ACADEMY ADMINISTRATION BUILDING | 
AND AROUND THE ANNEX BUILDING. . 





COMPONENT AGE 30 YEARS. FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Pian | HB SECTION 
: 0018.040 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 . 

















2018 2019 2020 2021 2022 TOTAL GOV 


‘RECOMMENDATION © 
$1,338,639 














- 2023. 





$0 


$0 $0 


$0 






_ $267,728 $1,070,911 


Govemors Recommendation TAFP Appropriation Operations Budget impact Expenditure Plan for 
i So a a ae a eee Ue 2 ee a ae 
$0 






















GENERAL REVENUE $0 $0] GENERAL REVENUE $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0{ Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
STATE HWYS AND TRANS DEPT $1,070,911 $0 $0 
$0 $0 $0 
$0 $0 $0 
$0 


TOTAL $267,728 $1,070,911 TOTAL a. ae. 
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‘STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


, DEPARTMENT 
MO STATE HIGHWAY PATROL 





SITE NAME 
MISSOURI STATE HIGHWAY PATROL 


DESCRIPTION OF WORK ROOF REPLACEMENT 





REQUEST NO CATEGORY ;CONTACT KELLY HAMMACK 





RO0000082 
PHONE NO 573-526-0711 


ORG 
NUMBER 


ASSET NAME 
VARIOUS RADIO TOWER TRANSMITTER BLDGS 


PRIORITY 
DEPT PRIORITY 6. 
3300 FMDCPRIORITY 1 


JUSTIFICATION 


LABOR AND MATERIALS REQUIRED TO REPLACE ROOFS ON FIFTEEN (15) TRANSMITTER |THE EXISTING ROOFS ARE AGED AND HAVE EXCEEDED THEIR USEFUL LIFE. LEAKS ARE IDENTIFIED 


BUILDINGS LOCATED AT REMOTE TOWER SITES. THE FOLLOWING SITES ARE 
INCLUDED: BENDAVIS (TEXAS COUNTY), BLOOMFIELD (STODDARD COUNTY), 
BRINKTOWN (MARIES COUNTY), CHERRYVILLE (DENT COUNTY), GOODHOPE (DOUGLAS 
COUNTY), HUME (BATES COUNTY), LAWRENCETON (STE. GENEVIEVE COUNTY), LENOX 
(DENT COUNTY), RICHWOODS (WASHINGTON COUNTY), SHIRLEY (WASHINGTON - | 
COUNTY), AULLVILLE (LAFAYETTE COUNTY), GOLDEN CITY (BARTON COUNTY), 
WINDSOR (JOHNSON COUNTY), DEEPWATER (HENRY COUNTY) & MILO (VERNON 
COUNTY). 


ae $0 





$0 Fiscal Year 1 
$0 $0 2018 
$0 | $0 $151,932 





Prior Appropriation Biennium Budget Request Long Range Plan a 


YEARLY AND REPAIRS COSTS CONTINUE TO INCREASE. 


COMPONENT AGE YEARS FACILITY AGE YEARS 








HB SECTION 
0018.040 


Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 





2019 2020 2021 2022 2023 TOTAL GOV 


RECOMMENDATION 
$759,662 


$0 $0 


$607,730 





, Govemor’s Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 


Sc 


GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 





STATE HWYS AND TRANS DEPT 





Fund Name 


$0] GENERAL REVENUE 
$0] FACILITIES MAINTENANCE RESERVE 


aoe BF. 2 EE... a. 
$0 


$0| FTE/Personal Services 0 $0.00 










$0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 
$0 Sof 
$0 $0 
$0 $0 

$0 
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HB SEC. 18.045 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Phone number 
573-522-1403 


Department MO VETERANS COMMISSION 





Site Location/Asset Name Budget Dept . Fiscal | Fund 


Description 
; Category | baled Year 
é 


2019 Biennium . 3 
- 4 Total | Section 


ae 


te 


LOLITA. WOE OSAP INNA te EE EEN NDA PERE Mewes ce Pe EON EE ILE EER ETE TEEN By WS TRLS MSL IS PII RI TERRIER AI OLE BISON III ERMINE SOE IC NEE BOE EST SN TANNIN SIAR NS PODEIES TM NSS NNISEEENNNIINT BUSMI ae gaty CUTER AE IEA ORNS OE RNR CO EU ASIII RL NE SEEN AED NTR NISNNE Gitta SPEEA PAT SSE a ASEEASSSNETNIA SEITE NET EEE EN en MSA SI sot Bete coos ip ATA 


Mc MULTIPLE ASSETS 


WARRENSBURG VETERANS HOME 


‘PAVEMENT 


CAPE GIRARDEAU VETERANS ~ 


HOME 
PAVEMENT AND EXTERIOR 
LIGHTING 


Nee det latte 


MO VETERANS COMMISSION _ 


‘HOMES & CEMETERIES 


‘STLOUIS VETERANS HOME __ 


ST. LOUIS VETERANS HOME 
BUILDING 


‘CAPE GIRARDEAU VETERANS 

‘HOME 

CAPE GIRARDEAU VETERANS 
~ HOME BUILDING 


Hat WON atl 


i 


Wed dees 


ms 


| 
Sh 
e 
| 


PL SEN EI RE DON EIEIO 


MAINT & REPAIR 


‘VET COMM Cl $1,500, 000, $0 
$0. $0. 


|REPLACE PAVEMENT & FENCE 


PAVEMENT & EXT. LIGHTING | 


ELECTRICAL MODIFICATIONS 


‘ 
: 


MARIE ERIEE EEE OSROINE MMe BOL 


"RENOVATIONS & NEW CHAPEL Ge 


‘UPG RADES & RENOVATIONS — 


raf dR EP AN EOIN E EB ARON MIEBSCRONOORE NOE EN ENE CENDN BC OCENS F 
3 
> 


NADA BELLE RERE NE REREEE SEDER “LODE BEOLE BETES REEDED Ny ASO PEDO ELLEN OBE. 


“MR. 


Sa EE 


4 
ca 
WAAL DOC OE REOEEL TEE ON OD: 


AEE ALL LOA NPEDED NEE REEE NER DEDEELE MATTEL EEE EO MOMMA MMEE 


ra : 

PORE NN CE NMOME SIDERED OIE ELE AE PLETE AT OPPL OE PRLS RDIDEDEMOAESSTENM AWA 
z : 
i i 


PEE HCC CON TIOTIOTIRI IDG To NG BEE ay EE. 


COENEN NAPE LOOT Se FEE RSE NPE 


2018 


2018 -GEN REVENUE 


FAC MAIN RES 


GEN REVENUE 
‘FAC MAIN RES 


2018 


VET COMM Cl 


|FAC MAIN RES 
VET COMM CI 


[FAC MAIN RES 
VET COMM Cl 


FAC MAIN RES 
‘VET COMM Cl 


“3018 GEN REVENUE 2 


[FAC MAIN RES 
VET COMM CI 
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NN ANAM AML INE 


> GEN REVENUE 


rere BOAE AE 2 


; 
i 
i 
z 
: 
é 


MEARE A ASE SAI ASASAIAERTAIIN AIEEE ANNE nt 


$0 


fete eee eth! 


$11,122,599. 
$0 $0. 
$0. 


; Peer : Serres PTS oAe ve aa sect Hh nce ea Sete 


FB hee LEE IN A NEE 


~ $4, 500, 000. 


| 
Sk 


oe eres ne 508. sit 


: 
3 


$1,965,387 


: 
g 
g 
= 


3 
Bhi 


B 
§ 


~ $19, 162, 157 


~ $11, 122, 589, 


_ 0018.045 . 


0018.045_ 


0018.045 


0018.045 


~ 0018.045 _ 


~0018.045 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIM NORTON 


CAPITAL IMPROVEMENT PROGRAM U0000016 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
MO VETERANS COMMISSION MO VETERANS COMMISSION MULTIPLE ASSETS NUMBER DEPT PRIORITY 1 


2090 FMDCPRIORITY 1 








PHONE NO 573-522-1403 


DESCRIPTION OF WORK MAINT & REPAIR JUSTIFICATION 


FUNDS TO BE USED AT THE MISSOURI VETERANS COMMISSION HOMES, CEMETERIES |THROUGHOUT THE YEAR THERE ARE MISCELLANEIOUS REPAIRS THAT ARE REQUIRED IN EACH OF 

AND VETERAN SERVICE OFFICES FOR MAINTENANCE, REPAIRS AND IMPROVEMENTS. | |THE FACILITIES THAT MUST BE REPAIRED IMMEDIATELY TO KEEP OUR VETERANS HOMES, 
CEMETERIES AND VETERANS SERVICE OFFICES OPERATIONAL AND WELL MAINTAINED FOR OUR 
VETERANS. THESE FUNDS, WHICH ARE FROM THE VETERANS COMMISSION CAPITAL IMPROVEMENT 
TRUST FUND, WILL BE USED FOR CONSTRUCTION, MAINTENANCE, AND REPLACEMENTS AT THE 
VETERAN SERVICE OFFICES AND THE MISSOURI VETERANS COMMISSION HOMES AND CEMETERIES 
STATEWIDE. | 


COMPONENT AGE YEARS FACILITY AGE YEARS 











Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.045 
$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6& 
$0 $0 2020 2021 2022 2023 TOTAL GOV 
. RECOMMENDATION 
$0 $0 $0 $0 $0 $0 $1,500,000 









Govemors Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 













GENERAL REVENUE $0|GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILIIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 ¢09| Equipment Purchases $0.00 
VETERANS’ COMMISSION Cl TRUST $0 $0 $0 
. $ $0 $0 $0 
$0 $0 $0 
a ee a a eee ee, si 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIMNORTON 

CAPITAL IMPROVEMENT PROGRAM | 0000033 MR 

PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT 





PHONE NO 573-522-1403 















PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 


SITE NAME ASSET NAME 





PAVEMENT 


MO VETERANS COMMISSION WARRENSBURG VETERANS HOME 












JUSTIFICATION 


AS THE FACILITY AGES THE CONCRETE SURFACES HAVE BEGUN TO SHOW SIGNS OF HEAVY 
DETERIORATION. THE ADDITION OF FENCING AROUND THE PERIMETER OF THE PROPERTY IS 

NECESSARY AS THE AREA AROUND THE FACILITY HAS DEVELOPED FROM RURAL FARM LAND TO 
RESIDENTIAL PROPERTY. 


DESCRIPTION OF WORK REPLACE PAVEMENT & FENCE 


REPLACE PAVEMENT, SIDEWALKS, AND PARKING AREAS. INSTALL NEW FENCE 
AROUND PERIMETER OF PROPERTY. | 















COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.045 









$0 | $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 

$0 | 2018 - 2019 2020 2021 2022 2023 TOTAL GOV 
~RECOMMENDATION 

$0 $1,698,905 $0 $0 $0 $0 $1,698,905 





Govemors Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 


















GENERAL REVENUE - $0 $0| GENERAL REVENUE . $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0/ Equipment Purchases $0.00 
VETERANS’ COMMISSION CI TRUST $1,698,905 $0 $0 $0 ; 
$0 $0 $0 $0 
$0 $0 $0 $0 
— ek ke : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIMNORTON 
CAPITAL IMPROVEMENT PROGRAM | o000042 MR 


PHONE NO 573-522-1403 





PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
MO VETERANS COMMISSION 






ASSET NAME ORG PRIORITY 
PAVEMENT AND EXTERIOR LIGHTING NUMBER =| pepT PRIORITY 3 


4555 |FMDCPRIORITY 1 


| SITE NAME 
CAPE GIRARDEAU VETERANS HOME 












JUSTIFICATION 


THE EXTERIOR CONCRETE SURFACES ARE SHOWING SIGNS OF DETERIORATION. LIGHTING 
UPGRADES TO LED WILL REDUCE ENERGY USAGE AND INCREASE SAFETY: 


DESCRIPTION OF WORK PAVEMENT & EXT. LIGHTING 


REMOVE AND REPLACE EXTERIOR CONCRETE SURFACES THAT ARE WORN OR 
DAMAGED. UPGRADE EXTERIOR LIGHTING TO INCREASE OUTPUT AND REDUCE 
ENERGY USAGE. | 











: COMPONENT AGE YEARS FACILITY AGE YEARS 
Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.045 
$0 : $0} Fiscal Year 1 Fiscal Year 2. | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 j{ Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 ' TOTAL GOV 
RECOMMENDATION 
$0 $0 $1,965,387] - $0 $0 $0 $0 $1,965,387 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 




















SO 
GENERAL REVENUE $0 $0| GENERAL REVENUE $0 $0|FTE/Personal Services 0 £0.00 
FACILITIES MAINTENANCE RESERVE $0 $0} FACILITIES MAINTENANCE RESERVE | $0 $0] Equipment and Expenses $0.00 
. $0 $0 $0 $0| Equipment Purchases - $0.00 

VETERANS' COMMISSION Ci TRUST $1,965,387 $0 $0 $0 

$0 $0 $0 $0 

$0 $0 $0 $0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIMNORTON 
CAPITAL IMPROVEMENT PROGRAM | u0000043 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
MO VETERANS COMMISSION MO VETERANS COMMISSION HOMES & CEMETERIES NUMBER DEPT PRIORITY 4 








PHONE NO 573-522-1403 


2090 FMDCPRIORITY 1 


DESCRIPTION OF WORK ELECTRICAL MODIFICATIONS JUSTIFICATION 


CONDUCT ELECTRICAL STUDIES PER CODE REQUIREMENTS AT 7 MVC HOMES AND 5 THE FEDERAL DEPARTMENT OF VETERANS AFFAIRS REQUIRES ALL STATE VETERANS HOMES AND 
MVC CEMETERIES. IMPLEMENT LATEST ELECTRICAL CODE REQUIREMENTS, DETAILED |CEMETERIES TO UPGRADE ELECTRICAL SERVICES TO ENSURE THE SAFETY OF OUR VETERANS, 
HAZARD LABELS FOR ALL MAJOR ELECTRICAL EQUIPMENT, DETERMINE FLASH HAZARD [STAFF AND CONTRACTORS. 

BOUNDARIES, PERSONAL PROTECTIVE EQUIPMENT CLASS AND SHOCK HAZARDS. 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 


HB SECTION 
018.045 





























2018 2019 2020 2021 2022 2023 TOTAL GOV 
’ RECOMMENDATION 
$294,000 $0 $0 $0 $0 $294,000 
















Govemors Recommendation _ TAFP Appropriation . Operations Budget Impact Expenditure Plan for 
COI nn I OE. I On OE MO A I HS 
GENERAL REVENUE $0|GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$o $0 $0] Equipment Purchases $0.00 
VETERANS’ COMMISSION CI TRUST $0 $0 $0 
$0 $0 $0 
$0 $0 $0 
— eT coencas  Enicesanmtttt scmnate-audpinm net liteimet : 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIM NORTON 
CAPITAL IMPROVEMENT PROGRAM uo000007 
PROGRAM BUDGET REQUEST ITEM - FORM 12 

DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
MO VETERANS COMMISSION ST LOUIS VETERANS HOME ST. LOUIS VETERANS HOME BUILDING | NUMBER | )cor pRIORITY 5 


4550 FMDCPRIORITY 1 








PHONE NO 573-522-1403 


DESCRIPTION OF WORK RENOVATIONS & NEW CHAPEL JUSTIFICATION 


PROJECT INCLUDES UPGRADES TO FLOORING, REPLACING MISCELLANEOUS HVAC MOST OF THE FLOORING IN THIS BUILDING IS NOW MORE THAN 20 YEARS OLD AND IS SHOWING 

COMPONENTS, CONSTRUCTING MISCELLANEOUS STORAGE ROOMS AND OFFICES, SIGNS OF WEAR. THE HVAC SYSTEM IS PARTIALLY ORIGINAL AND IS NEED OF UPGRADES AS IT HAS 

RENOVATING THE EXISTING NURSES STATIONS, PAINTING, REPLACING CEILING TILE, REACHED ITS EXPECTED LIFESPAN. 

ETC. ALSO INCLUDED WILL BE A NEW CHAPEL AND RENOVATION OF THE CURRENT 

SMALL CHAPEL FOR A VETERANS REHABILITATION AREA. THE ADMINISTRATION AREA WAS ORIGINALLY CONSTRUCTED WITH A 200 BED HOME. IN 2003 THE 

HOME ADDED AN ADDITIONAL 100 BEDS WHICH REQUIRED ADDITIONAL STAFF, WHICH WAS 

INCORPORATED INTO THE EXISTING OFFICE SPACE. THE EXISTING CHAPEL WAS ORIGINALLY BUILT 
FOR 200 VETERANS. SINCE THE ADDITION OF A 100 BED WING, THE CHAPEL NO LONGER SEATS 
ENOUGH VETERANS OR THEIR FAMILIES. MANY TIMES VETERANS ARE SITTING IN THE HALLWAY 
OUTSIDE OR NOT ATTENDING SERVICE AT THE REGULAR SCHEDULED TIME. 


MVC WILL REQUEST A CONSTRUCTION GRANT FROM THE DEPARTMENT OF VETERANS AFFAIRS TO 
HELP SUPPLEMENT THE COST OF THIS PROJECT. ANY FEDERAL GRANT FUNDS RECEIVED SHALL 
BE TO REIMBURSE THE FUND IN WHICH THE ORIGINAL INVOICE WAS PAID. FEDERAL FUNDING FOR 


THIS PROJECT IS SPECIFIC TO THIS PROJECT AND FACILITY AS REQUIRED BY THE DEPARTMENT OF 
VETERANS AFFAIRS GUIDELINES FOR FEDERAL GRANTS. - 


COMPONENT AGE 21 YEARS FACILITY AGE 21 YEARS 


Prior Appropnation - Biennium Budget Request Long Range Plan HB SECTION 
0018.045 


| $0] - er: $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 | 
$0 . $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 , $0 $19,162,157 $0 $0 $19,162,157. 


| Govemors Recommendation - TAFP Appropriation | Operations Budget impact Expenditure Plan for 















GENERAL REVENUE $0| GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0 : $0.00 
$0 $0 $0] Equipment Purchases $0.00 

VETERANS’ COMMISSION Ci TRUST $19,162,157 $0 $0 $0 

$0 $0 $0 $0 

$0 $0 $0 $0 









‘STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT TIMNORTON 
CAPITAL IMPROVEMENT PROGRAM 0000006 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 © 


DEPARTMENT 
MO VETERANS COMMISSION 





PHONE NO 573-522-1403 































PRIORITY 
DEPT PRIORITY 6 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
CAPE GIRARDEAU VETERANS HOME BUILDING 


SITE NAME 
CAPE GIRARDEAU VETERANS HOME 










4555 





JUSTIFICATION 


THIS FACILITY WAS CONSTRUCTED IN 1989 AND MANY OF THE SYSTEMS ARE ORIGINAL. THIS 
UPGRADE WOULD ALLOW US TO CONTINUE TO MEET THE STANDARD OF LIVING FOR MISSOURI'S 
VETERANS WHO RESIDE THERE. 


DESCRIPTION OF WORK UPGRADES & RENOVATIONS 


PROJECT INCLUDES NEEDED UPGRADES TO THE HVAC AND DIETARY EQUIPMENT. 
CONSTRUCT AN OUTDOOR BUILDING, AND PAVILION. REPLACING FLOORING, 
PATCHING AND PAINTING WALLS THROUGHOUT THE FACILITY AND CONSTRUCTING 
SMALL STORAGE ROOMS FOR RESIDENT LIVING AREAS FOR WHEELCHAIRS, LIFTS, ETC. 


















MVC WILL REQUEST A CONSTRUCTION GRANT FROM THE DEPARTMENT OF VETERANS AFFAIRS TO 
HELP SUPPLEMENT THE COST OF THIS PROJECT. ANY FEDERAL GRANT FUNDS RECEIVED SHALL 

BE TO REIMBURSE THE FUND IN WHICH THE ORIGINAL INVOICE WAS PAID. FEDERAL FUNDING FOR 
THIS PROJECT IS SPECIFIC TO THIS PROJECT AND FACILITY AS REQUIRED BY THE DEPARTMENT OF 
VETERANS AFFAIRS GUIDELINES FOR FEDERAL GRANTS. 













COMPONENT AGE 25 YEARS FACILITY AGE 25 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.045 


7 $0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 
$0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 






















2020 2021 2022 2023 






TOTAL GOV 
RECOMMENDATION 
$11,122,599 


2018 2019 





$0 


$0 $0 $0 


$11,122,599 $0 
































GENERAL REVENUE 7 $0 | $0] GENERAL REVENUE $0 $01 FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0| FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
: $0 $0 $0 $0] Equipment Purchases $0.00 

VETERANS' COMMISSION Cl TRUST $11,122,599 $0 $0 $0 

| — $0 $0 $0 $0 

$0 $0 $0 $0 


HB SEC. 18.050 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 


PROGRAM BUDGET SUMMARY - FORM 11 


Department MO NATIONAL GUARD 





Site Location/Asset Name 


‘ADJUTANT GENERAL 
STATE WIDE 


‘CENTER 
READINESS CENTER BUILDING 


_ WARRENTON READINESS CENTER > 


READINESS CENTER BUILDING 


‘CAPE GIRARDEAU READINESS» 
‘CENTER 
[READINESS CENTER BUILDING 


FORT LEONARD WOOD READINESS | READINESS CTR RENOVATION. 


‘CENTER 
‘FORT LEONARD WOOD READINESS | 
CENTER 


Peto 


JEFFERSON BARRACKS ~ 
BUILDING 027/270 - MONG TROOP 
COMMAND 


‘ADJUTANT GENERAL 
VARIOUS LOCATIONS 


WANE ANN CREE NIE OS Ante HEURES INI a eaters eee 8 


Description 


"FEDERAL FUNDING 


[REPLACE RUBBER ROOF 


¢ 
i 
é 


: 


REPLACE LIGHTING - 


PREPRINT IPI II LON SLIIIISS SLO FRE 


REPLACE RUBBER ROOF 


Ss a eee 


eee ge 


A ne Ot AA DAPPER IDR OY PICI Te CORSO EOE OE NEE MOEN EE OSE 


Budget 
oe ey Ri 


/-REPLACE BOILER AND HVAC, MR 


Dept 


OIE LEE EOE OEE EEE ATE 
4 


Pe PID BEI E.  SE BNO 


‘weetetetes 


10 


ONL ON PORE ERILD PSS B ROD LLABI ERE DIT EE AE ELE EEE MN ALE EIEN 


3 


Cl Coordinator 


Fiscal 


s 
1 ARAN DEO IA eee ~~ 


2018 GENREVENUE | 


FAC MAIN RES 
ADS GEN-FED 


-FAC MAIN RES 


i 


FAC MAIN RES 


i 
i 


“201 cee 


FAC MAIN RES 


es 


FAC MAIN RES 


~ 2018 GEN REVENUE. 


FAC MAIN RES 


94 


MICHAEL WINKLER 


Sa faites etre sewers tee 


PERE ERLPDSPRI RI REP EDO BP ES EII EE ENOL BEEN AEM 


oan te 8 Dateee ttenteneonet 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


_ Phone number 


2018 : 


Hateneetteitentteteitediteh 


FAC MAIN RES - 


Rood wht 


0 
$81,844. 
$0: 
$0. 
$0. 
$0. 
$0. 
$84,523. 
$0: 
$0: 
$0: 

$0 


“$0 


a 


973-638-9519 


2019 


Le AON ENERO EE Ete SESE en 


ac 


"$0 


Biennium 


Total 


SAINI ERIS AARNE RIPEN INN ANAND 


$20,000, 000) 


z 
S 
z 


z 
: 


$204,320, 


“$409,224 


g 
z 
§ 


“$819,008 


: 


Pievree St ne centers 


$534, 216° 


~ 0018.050 


Govemor's Recommendation a: 


0018.050 


0018.050 


0018.050 


0018. 050 


018.050 


018.050 


PLASC NCO IEEEE ENE EIEIO NEE I ERIE NEARS ORE NIE BUEN NR AL Doe OS Oe 





STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 | 


7 UIST coteeegecmne dat onesie! eerie POE Co aed renronrn oop fer teintids  saautsesy rnc bbniehioce aneda Witibiesenenes ine yhttne pene Mesa FoeeguNan sonnets Senbinie taemeiac Meee SoM taanennwncedhea nahn shiginn te knits Sah, pan peagntenpa nna Manninen ines Raye, SoMneinacdacnAiirea eA Nnn shinee NG, aisnk ds apn” Phang becca nays weg sre seine le ssi SENS renin TAL ae eda Senne ete TA So eons RAG MAS) “Sepang Sts Sep een b thea to See edsvasatnennatnnn init ceadegeninanntteeasonscnnsne eri rites Gen cat th gnemetMinb bene iMGoaninnddnnscoenninn eae needed eee gene ageeeT gens STEN CASTSNTE ER NSS fey alberto Ge 


Site Location/Assat Name Description | Budget Dept Fiscal | Fund 2018 2019 - Blennium : HB. 
7 4 Category: Priority | Year E Total L. Section | 
corse aan bal au Gar Gg 


— eee 
| FAC MAIN RES 


ST JOSEPH READINESS CENTER 


READINESS CENTER BUILDING 


oe $0. 


id 
Le¢ 
ane 
N 
wu 
Oo 
> ws 
FH 
] 


NUMBER OF WORK ITEMS 8 "Geverniors Recommendation $23, oe8 142 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 

CAPITAL IMPROVEMENT PROGRAM | ro000064 MR 

PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT 







PHONE NO 573-638-9519 










PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 


ORG 
NUMBER 


SITE NAME ASSET NAME 










STATE WIDE 


MO NATIONAL GUARD ADJUTANT GENERAL 







2070 









JUSTIFICATION 


THE ADJUTANT GENERAL OFFICE RECEIVES FEDERAL FUNDS TO SUPPORT MAINTENANCE AND 
REPAIR AND MINOR CONSTRUCTION AT NATIONAL GUARD FACILITIES. THE FUNDS ARE USED FOR 
READINESS CENTERS, MAINTENANCE SHOPS, AVIATION FACILITIES, WAREHOUSES AND TRAINING - 
SITES. 


DESCRIPTION OF WORK FEDERAL FUNDING 


THIS REQUEST WOULD AUTHORIZE THE ACCEPTANCE OF FEDERAL FUNDS WITHIN THE 
MISSOURI NATIONAL GUARD MASTER COOPERATIVE AGREEMENT WITH THE STATE OF 
MISSOURI USING STATE CONTRACTING PROCEDURES. PROJECTS INCLUDE 
EXTERIOR/INTERIOR REPAIRS, RENOVATIONS, ENVIRONMENTAL AND UNPROGRAMMED 
REPAIRS. FY 16/17 Cl BUDGET REQUEST: 20 MILLION ESTIMATED 










COMPONENT AGE YEARS FACILITY AGE YEARS 








Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.050 


Fiscal Year 6 






Fiscal Year 5 





2022 






2023 TOTAL GOV 
RECOMMENDATION 


$0 $20,000,000 





$10,000,000 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year 4 
$0 | $0 2018 2019 2020 | 2021 - 
$0 $0 $10,000,000 $10,000,000 $O $0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 




















GENERAL REVENUE $0|GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
ADJUTANT GENERAL-FEDERAL $10,000,000 $0 $0] Equipment Purchases $0.00 
| $0 $0 $0 : 
$0 $0 
$0 $0 
a. Pa, : 


TOTAL $10,000,000 $1 0,000,000 TOTAL 


96 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 
CAPITAL IMPROVEMENT PROGRAM | | To000069 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT SITE NAME 
MO NATIONAL GUARD INDEPENDENCE READINESS CENTER 





_|PHONE NO 573-638-9519 


















PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 


ASSET NAME 
READINESS CENTER BUILDING 


ORG 
NUMBER 














3540 







JUSTIFICATION 


ROOF IS LEAKING AND NEEDS REPLACED. THE ROOF IS BEYOND THE WARRENTY PERIOD. 
NUMEROUS REPAIRS HAVE BEEN MADE, BUT EACH RAIN BRINGS NEW LEAKS. 


DESCRIPTION OF WORK REPLACE RUBBER ROOF 
REPLACE EXISTING RUBBER ROOF ON READINESS CENTER. 






COMPONENT AGE 18 YEARS FACILITY AGE 62 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.050 


| $0 | $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 | | 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $0 $0 $304,320 


Govemors Recommendation ; TAFP Appropnation Operations Budget Impact Expenditure Plan for 





















RO OD 
GENERAL REVENUE $0]GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $243,456] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ s0 . $0|Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $60,864 $243,456 TOTAL i. a $0 


97 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 


CAPITAL IMPROVEMENT PROGRAM | 10000071 
PROGRAM BUDGET REQUEST ITEM - FORM 12. 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
MO NATIONAL GUARD WARRENTON READINESS CENTER READINESS CENTER BUILDING NUMBER DEPT PRIORITY 3 





PHONE NO 573-638-9519 


3745 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE RUBBER ROOF JUSTIFICATION 


REPLACE EXISTING RUBBER ROOF. CURRENT ROOF IS LEAKING AND OUT OF WARRANTY. THERE ARE SEVERAL ISSUES AROUND THE 
ROOFTOP UNITS, PARAPET WALLS, AND THE SCUPPERS ENTRANCES IN ADDITION RANDOM HOLES 
THROUGHOUT THE ROOF SURFACE. 


















































COMPONENT AGE 19 YEARS . FACILITY AGE 53 YEARS | 
Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.050 
$0 $0| Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $81,844 $327,380 $0 $0 $0 : $409,224 










| Govemors Recommendation TAFP Appropriation Operations Budget impact Expenditure Plan for 
$0 


GENERAL REVENUE 










$0] FTE/Personal Services 0 $0.00 


$0] GENERAL REVENUE 





FACILITIES MAINTENANCE RESERVE $327,380} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
a . 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
MO NATIONAL GUARD CAPE GIRARDEAU READINESS CENTER 









PHONE NO 573-638-9519 





PRIORITY 
DEPT PRIORITY 4 


ASSET NAME 
READINESS CENTER BUILDING 





FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE RUBBER ROOF JUSTIFICATION 


REPLACE EXISTING RUBBER ROOF. CURRENT ROOF IS LEAKING AND OUT OF WARRANTY. REPAIRS WERE MADE DURING THE SUMMER. 
OF 2016 HOWEVER THE MATERIAL IS WORN AND CLOSE TO FAILURE. 






COMPONENT AGE 17 YEARS FACILITY AGE 67 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.050 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 j Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 
$0 | $0 


2021 
Govemors Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE $0]GENERAL REVENUE $0| F TE/Personai Services 0 $0.00 

















2022 2023 TOTAL GOV 
RECOMMENDATION 


$0 


$0 


$0 


$0 $422,616 
















FACILITIES MAINTENANCE RESERVE $338,093 |FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
MO NATIONAL GUARD 


SITE NAME 
FORT LEONARD WOOD READINESS CENTER 





DESCRIPTION OF WORK READINESS CTR RENOVATION — 


BUILDING REPAIRS TO THE FORT LEONARD READINESS CENTER. WORK SHALL 
INCLUDE, BUT IS NOT LIMITED TO REPAIR AND REPLACEMENT OF EXTERIOR BRICK, 
RUBBER ROOF, WINDOWS, DOORS. REPAIR AND REPLACEMENT OF INTERIOR 
FINISHES, DOORS, PLUMBING, HVAC, LIGHTING, ELECTRICAL SYSTEM. INSTALLATION 
OF A MASS NOTIFICATION SYSTEM AND AN EMERGENCY GENERATOR CONNECTION. 


| Prior Appropriation 





Biennium Budget Request Long Range Plan 


$0 $0] Fiscal Year 1 
$0 $0 
$0 | $0 





CATEGORY |CONTACT MICHAEL WINKLER 


REQUEST NO 






T0000014 MR 
PHONE NO 573-638-9519 


ORG 
NUMBER 


ASSET NAME 
FORT LEONARD WOOD READINESS CENTER 


PRIORITY 


DEPT PRIORITY 5 
3640 


FMDCPRIORITY 1 





JUSTIFICATION 


INTERIOR AND EXTERIOR ITEMS ARE PAST THEIR USEFUL LIFE AND REQUIRE 
REPAIR/REPLACEMENT. 






COMPONENT AGE 19 YEARS FACILITY AGE 19 YEARS 


HB SECTION 
0018.050 


Fiscal Year3 | Fiscal Year4 j Fiscal Year5 j} Fiscal Year6é 






Fiscal Year 2 





2019 2020 2021 2022 2023 TOTAL GOV 


RECOMMENDATION 


$0 $819,008 


$0 $0 $0 $0 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 










GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 





i a | a 


$0] GENERAL REVENUE 
$0) FACILITIES MAINTENANCE RESERVE 


IE a a Oe A. OA SO nc 
$0 














$0| FTE/Personal Services 0 $0.00 


$0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 


100 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 
CAPITAL IMPROVEMENT PROGRAM . 70000072 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME . ASSET NAME ORG PRIORITY 
MO NATIONAL GUARD : JEFFERSON BARRACKS BUILDING 027/270 - MONG TROOP COMMAND _ NUMBER DEPT PRIORITY 6 


3735 FMDCPRIORITY 1 


PHONE NO 573-638-9519 





DESCRIPTION OF WORK REPLACE BOILER AND HVAC JUSTIFICATION 


REMOVE AND REPLACE BOILER AND HVAC SYSTEM. BOILER IS BEYOND ECONOMIC LIFE AND FAILS FREQUENTLY. HVAC SYSTEMS ARE ENERGY 
INEFFICIENT AND NEED REPLACING. 









COMPONENT AGE 35 YEARS FACILITY AGE 121 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan : HB SECTION 
| 0018.050 


Fiscal Year 2 Fiscal Year 3 


Fiscal Year 6 


Fiscal Year 4 


Fiscal Year 1 Fiscal Year 5 









2023 TOTAL GOV 
RECOMMENDATION 


2021 2022 






2019 2020 
$0 $0 


2018 






$0 


$0 $598,200 


$598,200 





$0 $0 
«$0 $0 
$0 : 7 $0 


Govemor's Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 
1 Le ee 















GENERAL REVENUE $0|GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
P.O Ean: OE. en. . 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 


CAPITAL IMPROVEMENT PROGRAM 


-PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
MO NATIONAL GUARD ADJUTANT GENERAL | VARIOUS LOCATIONS | NUMBER DEPT PRIORITY 7 








PHONE NO 573-638-9519 





T0000073 


2070 FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE LIGHTING JUSTIFICATION 


REPLACE EXISTING T12 FIXTURES WITH LED LIGHTING IN 17 LOCATIONS. ALL T12 BULBS ARE NO LONGER BEING MANUFACTURED FOR SALE IN THE US, AND ARE BECOMING 
FACILITIES ARE READINESS CENTERS, AS LISTED: AURORA, MEXICO, ST. CLAIR, MUCH MORE EXPENSIVE AND DIFFICULT TO OBTAIN IN SUFFICIENT NUMBERS TO MAINTAIN 
MONETT, FULTON, LEXINGTON, WEST PLAINS, BOONVILLE, FREDERICKTOWN, NECESSARY LIGHTING. LED LIGHTING SAVES SUBSTANTIAL ENERGY COSTS. 

PERRYVILLE, RICHMOND, CHILLICOTHE, LEBANON, NEVADA, KANSAS CITY, JOPLIN, AND . 

PORTAGEVILLE. 







COMPONENT AGE 15 YEARS FACILITY AGE 15 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan | 


- $0} FiscalYear1 | FiscalYear2 | Fiscal Year3 











HB SECTION 
0018.050 



























$0 Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 

$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 

$0 $0 $534,216 $0 $0 $0 $0 $534,216 






Govemors Recommendation - TAFP Appropriation Operations Budget impact Expenditure Plan for 
$0 











GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0] | $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
: | $0 $0 $0 
LE " 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT MICHAEL WINKLER 
CAPITAL IMPROVEMENT PROGRAM sey sacs 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME 
MO NATIONAL GUARD ST JOSEPH READINESS CENTER READINESS CENTER BUILDING 








PHONE NO 573-638-9519 





PRIORITY 
DEPT PRIORITY 8 

7 FMDCPRIORITY 1 
DESCRIPTION OF WORK RENOVATION JUSTIFICATION 


WORK SHALL INCLUDES REPLACEMENT OF INTERIOR AND EXTERIOR DOORS, BUILDING IS IN NEED OF GENERAL REPAIRS, TO INCLUDE SYSTEMS AND FINISHES THAT ARE WORN 
LIGHTING, WATER HEATERS, BLINDS, INTERIOR DRY WALL AND FINISHES IN EAST OR NON-FUNCTIONAL, AND UTILITIES THAT ARE ENERGY INEFFICIENT; T12 BULBS ARE BECOMING 
CLASSROOM, ADDITION OF CAGING, RELOCATION AND REALIGNMENT OF OFFICE DIFFICULT TO PURCHASE IN SUFFICIENT QUANTITIES TO MAINTAIN ACCEPTABLE LIGHTING. 

SPACE, AND RESEAL DRILL HALL FLOOR. 


COMPONENT AGE 28 YEARS FACILITY AGE 28 YEARS . 


Prior Appropriation Biennium Budget Request - Long Range Plan HB SECTION 
0018.050 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 } Fiscal Year 4 Fiscal Year5 | Fiscal Year 6 
2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$842 558 $0 $0 $0 $0 $0 $842,558 


Governors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
a 












GENERAL REVENUE | $0|[|GENERAL REVENUE $OlFTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
$0 


= cases A: i a. 
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HB SEC. 18.055 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 


CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Department CORRECTIONS 





Site Location/Asset Name 


WESTERN RECEPTION, | 
DIAGNOSTIC & CORRECTIONAL 
CENTER 

GARAGE 


‘RELEASE CENTER 
-KANSAS CITY COMM. RELEASE 
CENTER 


‘SOUTHEAST CORRECTIONAL 
CENTER 
SECURITY SYSTEM 


BOONVILLE CORRECTIONAL 


CENTER 
ROOFS VARIOUS BUILDINGS 


FARMINGTON CORRECTIONAL _ 


‘CENTER 


- [ROOF AND WALK INFREEZER 


Description 


Ay Ecamnnnens Arrereenneencs 


; 


BUILDING 14 & 15 VFA #29115/291 13 | 


‘MOBERLY CORRECTIONAL CENTER | LAGOON SLUDGE REMOVAL 


LAGOON 


CENTER 
WATER DISTRIBUTION SYSTEM 


i 
: 
i 


BACKFLOW PREVENTERS 


"REPLACE SECURITY SYSTEM ~ 


Budget 


Dept 


_ Category” Priority 


z : 
é A 

POSS 2 i tne AME RAE Pe SONI RORY Be PB ROR EOS 
uf 
> 


Ai isha wicnepbodetnonrotovooniiot Seek iene vcases noes at 


SERPS EIEN IE ME dey 
z 


CARRS PILOT REA NAPLES OCT 


a ee ies 


ANAS eeh tattle 


eC eee ea a 


7 


ee 
3 
i 
i 
} 
3 
; 


ANTM POLL EE LD BEDE DOLE E III be ORNS 


| Fiscal | 


Fund 


Year 


2018 | 


oo 


AN NS 


2018 


2018 


FAC MAIN RES 


GEN IREVENUE | 


‘FAC MAIN RES 


GEN REVENUE 


_FAC MAIN RES 


: 


_FAC MAIN RES 


FAC MAIN RES 


GEN REVENUE | 


“FAC MAIN RES 


GEN REVENUE 


FAC MAIN RES 
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Budget Category Key: 
MR = Maintenance and Repair 


CR = Construction and Renovation 


Phone number 
573-751-7169 


2018 


SAGAN MTR A SENEAEE ES RQ 


ee 


AA Eee aay 
‘ 
$ 
4 
: 


Srnec ety Penta mete eo MAN eee EAE MA! Me: 
ea 


Ree A ttthtehtte te 


2 


Be tt eA 


$0: 


$546,561: 
$0. 
$0: 
$0: 


$0) 


$0. 
$3,046, oe 


ey 


Total 


” 9542, 784 


"$683,201! 


$409, 14 


oor 055 __ 


LANAI alte TT ee I SS SO 


$3 808, 049 - 


i 


$2,343,538, 


~ $898, 602, - 


é 
3 


001 8.055 


0018.65 : 


0018.055 


0018.055 


0018.055 _ 


~0018.055 


AE, CA ie cn 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 


PROGRAM BUDGET SUMMARY - FORM 11 


Pere ereee reer ereeerrer ere rr rerr rrr Tre erret iti ll Cot ice nett fot oe oon) Sennen nemnnnneey 


OZARK CORRECTIONAL CENTER > 
‘SEWER SYSTEM — 


‘CROSSROADS C CORRECTIONAL - Saace 


‘CENTER 


‘SANITARY SEWER NETWORK 231 5. | 


13 


DEPARTMENT OF CORRECTIONS - - 
ADULT INSTITUTIONS 


LETHAL FENCE 


WANA Petters 84 


‘KENNET COMMUNITY ‘SUPERVISION BAS &HVACSYSTEM 


‘CENTER 


HVAC AND BAS SYSTEM 


PSEC neo Th i ae 
‘SUPERVISION CENTER 
HVAC AND BAS SYSTEM 


WESTERN RECEPTION, 
DIAGNOSTIC & CORRECTIONAL 


‘CENTER 


LAUNDRY BUILDING 


MOBERLY CORRECTIONAL CENTER | 
| ROOFS VARIOUS BUILDINGS 


FARMINGTON CORRECTIONAL : 


‘CENTER 


DINNING ROOM B-SIDE #29 


$ 
= 
i. 

“0% 


REPLACE SEWER LINE 


f 


HNN Na ere nig 


“LETHAL FENCE 


RAO ODOR OD PE PLEO ONY OSTEO MEI EON HH 


Ma ee 


~ ROOF REPLACEMENT __ 


é 
£ 


3 
z 
é 
s 


LAGOON SLUDGE REMOVAL _ 


UPGRADE cea 


BLDG 29 ROOF — bhas dete 


Re en ere ee 


HAMANN ere ee 


Tet te ASAIN he 


Na oR SASS 


Dept 


= 


i 


PRE SO OE OO EET E INNS tN 


DANA AEP ANA ASN E atE AMEN AN 


Fy 
theca aneteetnces an ARAB RNMEEE INANE 


§ 
SANA NEA SINAN COPE NEON 


-Fiscal - 


2018 


“3018 


2018 


“2018 


2018 | 


‘2018 


"GEN REVENUE. 


‘GEN REVENUE 
‘FAC MAIN RES 


‘GEN REVENUE ~ 
FAC MAIN RES 


i 
i 
¢ 
é 
3 
i 


3 
z 
z 
N 


GENREVENUE 


FAC MAIN RES 


SAAR WEES C0 ICES. 


GEN REVENUE 
‘FAC MAIN RES 


OA ie 


‘FAC MAIN RES 


DORR IRN BABE ONES USES 


“GEN REVENUE 


"FAC MAIN RES 


FAC MAIN RES 


GEN REVENUE 


FAC MAIN RES 
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Gaeeedanas 


Cees an stu AME, SAUDE TLE REESE LES RRS DER Th ce aka hhh hh a he ehhh dL od 
* t 
By 


n 
OM EENIOEE AND ts BOLO PONS 
s 


(peadinaaaddaiadanddadgdiiaaaadidadaad 
z 


NA 


OOO ESD et ne ne EO te ty ete ec br on ee ee re 


_ Budget — 
Ieee | fied | Year| 


Budget Category Key: 


MR = Maintenance and Repair 


CR = Construction and Renovation 


$188,133, 


passnsoen $0, 


$0. 
$0: 
$0: 
$0. 
$0. 
$0: 
$0. 
$0. 
$0. 
$0. 
$0: 
$0. 


$0) 


3 


SANDEE Neo NERA ys 


EIN 


ON ANNES OE ESE 


aenkinnnes 


Total 


$520, 158, 


3 
: 
BS 
3 
: 


x 
3 
: 


Bet ASA NINES CANES Oe NUE ANTE Ween ee 


BAIN SIMA NA 


wn: 
BD: 
ron 
Om: 
Go| 
WwW: 
bon ae 
2. ‘i 


“$403, enh | 


EP ION IE ee 


$940,666 


$523,896. 


| 018.088 : 


0018.055 _ 


0018.055 


0018.055 | 


008.055 


0018.055 _ 


SEALE AAA AEC NAA Lae Pe cea ea 


{AAA IE AMD AAW tee Stel Me te 


jp PASS SSNS EN EEN Tea anno RE eRe: Brak Reece ee penne HAE IS EEE RERM EGR EREA Basen weht cate gen ee eee aa SAN SENSES SANTEE TIVES ESN TEPLEN AE Seb oegega y aay Sec ata ana aen aan aNaaHN aT Ea EDEtee Pe EEwHRR Rodeo gang erteatecepiateteesee 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 


CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


(COMMUNITY CENTER SOUTH 
‘CENTRAL 
(CREMER BUILDING 


BOONVILLE CORRECTIONAL 
CENTER 
ROOFS VARIOUS BUILDINGS 


‘MO EASTERN CORRECTIONAL 
‘CENTER 
ADMINISTRATION BUILDING 


‘CREMER: THERAPEUTIC —~ 


FARMINGTON CORRECTIONAL 


‘CENTER 
A-SIDE CHAPEL 


MARYVILLE TREATMENT CENTER 
MULTIPLE BUILDINGS 


WESTERN RECEPTION, 
‘DIAGNOSTIC & CORRECTIONAL 
‘CENTER 

EDUCATION/ WAREHOUSE/ 
CANTEEN 


RE IU A Gee NE BS cecer eter iy at Mit nates 


FULTON R RECEPTION, DIAGNOSTIC 


& CORRECTIONAL CENTER 
‘SALLY PORT GATE 


POTOSI CORRECTIONAL CENTER _ 


POWER PLANT 


"REPLACE ROOFS” 


Wane. Mee toe oe anes: 


FPN TIE SIE, 


: ROOF REPLACEMENT * 


~ REPLACEMENT 


sotto Merete BAPTISED BO INS 


AEN ARI LEN Heron 


MR 


EMERGENCY GENERATOR 


2 poe ie | 
ecules ny 


ee 


“MR 


74 2 
SHON CMMI RC EET NS NOMAIASN MIR IE STENOSIS MGR OAS ISI MEMAN AIEEE GLEE SED SEAN SEDALIA DE SMALE 


see TH conser enna erate 
MR : 
i 


46 


see Rete 


19 


23 


RAE eS SUIAMAN NIA 


oor | GEN REVENUE 


“2018 GEN REVENUE ~ 
: FAC MAIN RES 


FAC MAIN RES 


FAC MAIN RES 


é 


MRS Co Ne SS Dy cot See ey eA EE ti 


2018 GENREVENUE | 
FAC MAIN RES | 


“2018 GEN REVENUE 


FAC MAIN RES 


Phe EERIE ROR SME TESTES Hae 


2018 GEN REVENUE 


re GENREVENUE—~ 


OT MIS eee 


FAC MAIN RES 


FAC MAIN RES 


Ee MAIN RES 
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“D018 GENREVENUE 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


FA 
Ww 
o> 
MN 
i) 
ice} 
oO 


$806,304 | 
$0. 
$0. 
$0. 
$0. 


$336,221 


NN PAE NAM OOOO 
fei Mertetered Bren lece teens 


- $0: 
: 
3 


SESE RS RESET OR IRONIC NE Ny EE 


PML SL EON 


gor 

$546, 748. 

$0 

$0: 

$0. 

_ $0) 
$0. 
$1,226, 119. 
$0: 
$0: 
$0: 
— $0: 


~ $0, 
$1,037,770. 
$0, 
$0. 
$0 
_ $0, 


$630, Boe 


crest sre trecnes descr ene n 


$0 
$1,153,950" 
$0. 
$0. 
$0: 
$0 


eg: 


$1,452,767, 


“$0. 


-— $1,442,437' 


Total 


3 


$546,748 


$1,297,212. 


~ $787, 829 


Biennium. : 


~ 0018.055 - 


~ 0018.055 _ 


~oore.055 


~ $367,096 


"$336, 221 


018.055 


Section 


018.055 


0018.055 


0018.055 


i 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


URL ON EUR Aree meen age e becky MEM BMPS ee certs cgeRE IS EES ESTEE PORE EEE ORSON SARS TE a tone Benen cep rom er eee HESSEN SER SEL ISS EINTER SEETERASNS AEN OEE OOP EEO CUSUUISSEMEDPRELEE Dec appt ite CHERSERO=PORLLE EPO ELIPITINL SUSU CUF S4d IB eeBEB ESN SNN SENOS EOSNASGTHRM ESO HERD FO TENN NNTEER | TESUSUS DEeGM EMM SMO ELE ers EM eRr Esme ne eEe ed HesEm ENE IE LAE EE INESPON EE SPRO MPEG c, QEsseeeaaeeecauneeensyteeeene saneceenay sAeraynaeceeyeeeteenarmmeuarenes eaecee pee scaepeeeceeedecegeae ces gtaneepbenys cen sgu eh seg HeeeagteceeeMeceay then ddeeeetedteceddeneces nee ceaeqees Suteee aries reen sayy s tarem bap ec nett bape sceengy Mdagg th seeecbecapyteeegeptdmaan ts ineg tt Maggs saagy ERD app Maen een eer aEN PREM SEOSNESSN TEs | ENESSERS GEEOEEOE GEE GeERIA SU Eteey tte ee geaneenaeneay eeattiee tte 


fein AWA ES oe ATM 


‘MOBERLY C CORRECTIONAL. CENTER | (GENERATOR & TRANSFER 
ENERO & SWITCHGEAR : 


‘MARYVILLE TREATMENT CENTER ~ 
BUILDING #3 


FARMINGTON CORRECTIONAL 
CENTER 
VARIOUS 


” ROOF REPLACEMENT 


“3 
h 


WESTERN RECEPTION, 
DIAGNOSTIC & CORRECTIONAL 
‘CENTER 
COMMUNITY SERVICES BLDG (ILS) 


Sewreetronn ©. 


NUMBER OF WORKITEMS 27 


sribande aoe neahes Sate wove Paatease as coir 


RIONNELE EMCEE = he 
$ 
= 
= 


 ceanelaalt 


poet a 


i Budget 
7 CaeaOY | Paorny Year 


Serre te Actes! 


“MR 
ee 


Wt ON Na eae 


$ 
3 
LEE MED ENNIO PECL PAV OAV! 


see “yeemapecncococeiees 


are ne. 


HENS AREER NSARM NANI NAAR AS 


ra 
¢ 

Nate Nees We PB tae 8 Ne Soe 
3 
a 


t 


‘Dept 


Pee NE Soe e CY, 


. Fiscal. 


2018 


ae Rete a RN RO EEN NPE Be BE SIE RM SANE 


2018 GEN REVENUE 


FAC MAIN RES 


‘FAC MAIN RES 


t 


SEO NTE SANE ORE EIEIO MEN TNE IAS NI VINE oa TSE TRE I 


2018 GEN REVENUE 
FAC MAIN RES 


‘FAC MAIN RES 


FEAR ee EE Midd PIONEER BET 
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Gen RevenGE? 


3 GEN REVENUE 


¢ : 
4 : 

PONE ORT AOI RSRIRS RNROLE EERSTE NLL DE RE EE DOBSON AOE TERERLEE TENE VERLEE SEATED E PROPEL EDL SE PUDCCEY 
$ Hy ‘ 


MELEE LS BEE I SSIS PENDS ESS AEN 
% 
é 


eH 


PTT NNT UU peed Fy 


BEN See RE POS IA SR OS EE Sr er 


$1, 099, 114: 
$0. 
$0: 
$0. 
ee 


$521, 736, 


$1,858,995. 
$0: 
$0. 
$0, 
$0: 


$1,000,000. 
$0, 
$0. 
$0. 
— $0 


Tee ET IHS OR Oe tee 28. 


Total 


$1, 373. 393 


~ $1, 206, 736. 


~ $2, 358, 995; 


i 


: 


$1,599,464. 


0018. 055 


~ 0018.055 


NNN 


~ 018.055 


0018.055 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION . REQUEST NO CATEGORY CONTACT CHRIS FORCK 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME 
CORRECTIONS WESTERN RECEPTION, DIAGNOSTIC & GARAGE 
CORRECTIONAL CENTER 











PHONE NO 573-751-7169 





PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 

















JUSTIFICATION 


THE EXISTING ROOFING ON THIS BUILDING FAILED AN CURRENTLY UNUSABLE. RENOVATION TO 
THIS BUILDING WOULD ALLOW PROPERTY ROOM TO TRANSFER OUT OF CURRENT LOCATION IN 
COLD STORAGE BUILDING. THE EXISTING COLD STORAGE BUILDING HAS MAJOR STRUCTURAL 
DAMAGE TO EXTERIOR BRICK AND ROOF HAS FAILED. 


DESCRIPTION OF WORK ROOFING AND RENOVATION 


REPLACE MEMBRANE ROOF, INSULATED DECKING, FLASHING, GUTTERS & 
DOWNSPOUTS. WATERPROOF FOUNDATION, TUCK POINT & SEAL BRICK. REMODEL OF 
INTERIOR OFFICE SPACE INCLUDING WINDOWS, ELECTRICAL, HVAC, AND INTERIOR 
FINISHES 






















VFA # 29406 







FACILITY AGE 136 YEARS 





COMPONENT AGE 103 YEARS 









Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION. 
0018.055 


Fiscal Year 3 Fiscal Year 4 Fiscal Year 5 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 6 






2023 






2019 2020 2021 2022 TOTAL GOV 






2018 


RECOMMENDATION 
$542,784 


$0 





$108,556 






$434,228 





$0 $0 
$0 $0 
$0o $0 


Govemors Recommendation ' TAFP Appropriation Operations Budget Impact Expenditure Plan for 
A A 
| $0 


GENERAL REVENUE $0| FTE/Personal Services 0 $0.00 













FACILITIES MAINTENANCE RESERVE $0 $0/ Equipment and Expenses $0.00 
tO $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 

7 $0 $0 

As I: Le i. : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 7 REQUEST NO CATEGORY |CONTACT CHRIS FORCK 


CAPITAL IMPROVEMENT PROGRAM C0000236 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 : 


DEPARTMENT | SITE NAME ASSET NAME ORG . PRIORITY 
CORRECTIONS - KANSAS CITY COMMUNITY RELEASE CENTER |KANSAS CITY COMM. RELEASE CENTER NUMBER DEPT PRIORITY 2 






PHONE NO 573-751-7169 





3939 FMDCPRIORITY 1 


DESCRIPTION OF WORK HVAC UPGRADES JUSTIFICATION 


REPAIR/REPLACE FAILED COMPONENTS ON HEATING AND COOLING SYSTEMS, WORK = {EXISTING BUILDING AUTOMATION CONTROLS AND HEATING AND COOLING SYSTEMS HAVE . 

INCLUDES COMPRESSORS, EVAPORATORS, CONDENSERS, LINE SETS AND BUILDING EXCEEDED THERE USEFUL LIFE. MANY UNITS HAVE FAILED AND/OR IN CONSTANT NEED OF REPAIR. 

AUTOMATION SYSTEM UPGRADE. THIS FACILITY DOES NOT HAVE OPERABLE WINDOWS, SO AIRFLOW IS MINIMAL AND PRESENTS 
DANGEROUS WORKING CONDITIONS FOR STAFF WHEN HEATING OR COOLING SYSTEM ARE 

VFA# 29350 . . INOPERABLE. 


COMPONENT AGE 17 YEARS FACILITY AGE 17 YEARS 


Prior Appropriation Biennium Budget Request | Long Range Plan HB SECTION 
0018.055 
$0 


- $0 Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 
$0 


Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 






















2021 


‘TOTAL GOV 
RECOMMENDATION 


2018 2019 2020 






2022 2023 


$0 $0 $0}. $683,201 


$546,561 $0 


$136,640 









‘ 






















SR nce AO OE. A 2 lA WA 
GENERAL REVENUE . $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $546,561} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses . $0.00 
$ $0 ¢$o! Equipment Purchases £0.00 

$0 $0 

$0 $0 

$0 $0 
a a. it 


TOTAL $136,640 $546,561 TOTAL 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 

CAPITAL IMPROVEMENT PROGRAM 00050 

PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT | SITE NAME ASSET NAME . | ORG PRIORITY 

CORRECTIONS | SOUTHEAST CORRECTIONAL CENTER SECURITY SYSTEM | | NUMBER | 57 pRIORITY 3 


3994 FMDCPRIORITY 1 










PHONE NO 573-751-7169 





DESCRIPTION OF WORK REPLACE SECURITY SYSTEM JUSTIFICATION 


REPLACE ELECTRONIC SECURITY SYSTEM INCLUDING THE FENCE PERIMETER THE ELECTRONIC SECURITY SYSTEM IS ANTIQUATED AND REQUIRES REPLACEMENT. THE EXISTING 

SECURITY SYSTEM. VFA # 25587 SYSTEMS COMPONENTS ARE NOT READILY AVAILABLE AND PROGRAMMING SERVICE IS COSTLY IN 
MAKING ANY REPAIRS. EXISTING FENCE DETECTION SYSTEM IS BEYOND ITS USEFUL LIFE. PARTS 
FOR THE EXISTING SYSTEM ARE NO LONGER BEING PRODUCED AND SUPPORTED BY 
MANUFACTURER. LIMITED SPARE PARTS ARE AVAILABLE FOR THIS SYSTEM. THIS FENCE 
DETECTION SYSTEM ARE CRITICAL TO PUBLIC SAFETY. 


COMPONENT AGE 11 YEARS FACILITY AGE 11 YEARS 





Prior Appropriation - Biennium Budget Request Long Range Plan HB SECTION 
: : 0018.055 


Fiscal Year3 | Fiscal Year4 } Fiscal Year5 | Fiscal Year 6 


Fiscal Year 1 Fiscal Year 2 














TOTAL GOV 
RECOMMENDATION 
$3,808,049 






2019 2020 2021 2022 2023 — 


$3,046,439 $0 $0 $0 









$0 $0 
$0 $0 
$0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
OLN a LO 






GENERAL REVENUE | $0|GENERAL REVENUE $0 $0}FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $3,046,439 | FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 $0 $0} Equipment Purchases $0.00 

$0 

$0 

$0 
$0 


TOTAL | $761,610 $3,046,439 TOTAL ) 80 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 00052 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12. 


DEPARTMENT SITE NAME 
CORRECTIONS BOONVILLE CORRECTIONAL CENTER 






PHONE NO 573-751-7169 






| ASSET NAME ORG PRIORITY 
ROOFS VARIOUS BUILDINGS NUMBER | \eo7 PRIORITY 4 


3970 FMDCPRIORITY 1 









DESCRIPTION OF WORK ROOF REPLACEMENTS JUSTIFICATION 


REPLACE ROOFS ON FOOD SERVICE BUILDING, HOUSING UNIT 5 AND GYMNASIUM. 
REPLACE EXISTING ASPHALT SHINGLES WITH STANDING SEAM METAL ROOF. WORK TO 
INCLUDE MISCELLANEOUS DECK REPLACEMENT, FLASHING AND TRIM. 






FOOD SERVICE, HOUSING UNIT #5 & GYM: 
THE ASPHALT SHINGLED ROOFS ARE AGED AND HAVE EXCEEDED ITS EXPECTED USEFUL LIFE. 
ROOF REPLACEMENT IS NECESSARY TO MAINTAIN THE ENVELOPE OF INTEGRITY OF THE BUILDING 
AND DETER POSSIBLE ROOF LEAKS. THE EXISTING GYM ROOF SYSTEM IS ROLLED ASPHALT AND 
OVER 25 YEARS OLD. 








COMPONENT AGE 25 YEARS FACILITY AGE 100 YEARS 


Prior Appropriation Biennium Budget Request Long Range Pian HB SECTION 
. 0018.055 


$0 $O} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 

$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 

$0 $0 $468,708 $1,874,830 $0 $0 $0 $0 $2,343,538 


Govemor'’s Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 

























GENERAL REVENUE $0| GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,874,830| FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $468,708 $1,874,830 TOTAL a, aa. $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM coo00404 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 






PHONE NO 573-751-7169 















ASSET NAME ORG | PRIORITY 
BUILDING 14 & 15 VFA #29115/29113 | NUMBER DEPT PRIORITY 5 


3971 FMDCPRIORITY 1 


DEPARTMENT 
CORRECTIONS 


| SITE NAME 
FARMINGTON CORRECTIONAL CENTER 










DESCRIPTION OF WORK ROOF AND WALK IN FREEZER | JUSTIFICATION 


REPLACE MEMBRANE ROOF, INSULATION, FLASHING, CURBS AS NECESSARY. EXISTING ROOF HAS BEEN REPAIRED MULTIPLE TIMES AND IS BEYOND REPAIR. WATER IS LEAKING - 
REPLACE ROOF TOP CONDENSER & UNIT SUPPORT STRUCTURE SERVING MAIN DOWN AROUND ROOF TOP EQUIPMENT ONTO FREEZER AND COOLER IN MAIN KITCHEN, ALONG 
KITCHEN WALK IN FREEZERS/COOLERS. WORK TO ALSO INCLUDE THE REPLACEMENT {WALLS AND INTO BASEMENT. MUCH OF THE AREA IS USED FOR FOOD STORAGE AND THERE IS NOT 
OF WAREHOUSE ROOF AREA AND REPLACEMENT OF MAIN KITCHEN WALK IN A GOOD LOCATION TO MOVE THE FOOD. WALK-FREEZERS/COOLERS ARE AGED AND DAMAGED, 
FREEZERS & COOLERS. REQUIRING SIGNIFICANT MAINTENANCE TO KEEP RUNNING. THEY ARE ENERGY INEFFICIENT AND 
VFA #29115 - KITCHEN OUTDATED WITH LIMITED PARTS AVAILABILITY. ALL FREEZER AND COOLER EQUIPMENT NEEDS TO 
VFA # 29113 - WAREHOUSE BE REMOVED FROM THE ROOF AND LOCATED ON A RACK SYSTEM. OO 


COMPONENT AGE 22 YEARS FACILITY AGE 114 YEARS 


Prior Appropriatior © _ Biennium Budget Request Long Range Pian HB SECTION 
“ 0018.055 













$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
| $0 $0 $179,720 $718,882 $0 $0 $0 $0 $898 602 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $718,882| FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$ $0 $o} Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $179,720 $718,882 TOTAL a: ae: $0 
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CONTACT CHRIS FORCK 










STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY 
CAPITAL IMPROVEMENT PROGRAM : | annaas oe 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-7169 













PRIORITY 
DEPT PRIORITY 6 


SITE NAME ASSET NAME ORG 
MOBERLY CORRECTIONAL CENTER LAGOON NUMBER 





DEPARTMENT 
CORRECTIONS 






3962 


FMDCPRIORITY 1 





DESCRIPTION OF WORK LAGOON SLUDGE REMOVAL JUSTIFICATION 


REMOVE SLUDGE FROM LAGOON CELLS. REPLACE WORN COMPONENTS OF THE SLUDGE IN LAGOON CELLS DECREASES THE ABILITY TO PROPERLY TREAT WASTE WATER PER THE 
WASTE OPERATION, LIFT PUMPS, AERATORS, GRINDERS AND BAR SCREEN. INSTALL EPA AND MO/DNR REQUIREMENTS. THE SYSTEM WILL NEED TO BE BROUGHT.UP TO CURRENT 
ULTRA VIOLET (UV) DISINFECTION IN THE DISCHARGE OUTFALL. WORK TO INCLUDE —=|STANDARDS AND CODE. 

BRINGING THE SYSTEM IN COMPLIANCE WITH CURRENT EPA/DNR REGULATIONS. 

REPAIR AND SEAL ALL BERMS AFTER SLUDGE REMOVAL. 


VFA 27460 


COMPONENT AGE 24 YEARS FACILITY AGE 50 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
: . 0018.055 


$0 $0] Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
so} | 2020 
$0 = =. ) $0 


Govemors Recommendation TAFP Appropriation . Operations Budget Impact Expenditure Plan for 
ee ee ee alata ee ae a ee 
$0 













2023 







2021 2022 TOTAL GOV 
RECOMMENDATION 


$1,147,225 






$0 go} $0 


















GENERAL REVENUE $0] GENERAL REVENUE $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $917,780} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 tO $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
a : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION — | REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM ; co000289 hie | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 







PHONE NO 573-751-7169 





ASSET NAME ORG 


| PRIORITY 
WATER DISTRIBUTION SYSTEM NUMBER 


DEPT PRIORITY 7 


DEPARTMENT SITE NAME 
CORRECTIONS BOONVILLE CORRECTIONAL CENTER 


3970 FMDCPRIORITY 1 





DESCRIPTION OF WORK BACKFLOW PREVENTERS JUSTIFICATION 


RELOCATE BACKFLOW PREVENTION DEVICES ABOVEGROUND THE BACKFLOW DEVICES ARE CURRENTLY BELOW GRADE AND DO NOT MEET THE CURRENT 
ONE DEVICE NEEDS TO BE MOVED FROM SOLD STATE PROPERTY, ADJOINING CODE. THE ONE BACKFLOW PREVENTER IS CURRENTLY LOCATED ON PRIVATE PROPERTY 
BOONVILLE CORRECTIONAL CENTER. RECENTLY SOLD BY THE STATE OF MISSOURI. 


VFA 60027 


COMPONENT AGE 25 YEARS FACILITY AGE 25 YEARS 

















Prior Appropriation Biennium Budget Request ~ Long Range Plan HB SECTION 
0018.055 
$0 st $0! Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 { Fiscal Year6 
ji $0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
- } RECOMMENDATION 
$0 $81,923 $327,691 $0 $0 $0 





$409,614 


‘ 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
i cI (a 
$0 















GENERAL REVENUE $0] GENERAL REVENUE $o| FTE/Personal Services 0 $0.00 





FACILITIES MAINTENANCE RESERVE $327,691] FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$0 $0 $0} Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
CORRECTIONS 


| SITE NAME 
OZARK CORRECTIONAL CENTER 


DESCRIPTION OF WORK REPLACE SEWER LINE 


ENLARGE WASTE COMPOSTING BUILDING TO RECEIVE ADDITIONAL WASTE COMPOST 
BAGGER OPERATION TO MEET CURRENT LOADS AND (DNR) DEPARTMENT OF NATURAL 
RESOURCES REGULATION. REPLACE APPROXIMATELY 1.75 MILES OF SEWAGE 
TREATMENT LAGOON OUTFALL LINE. 

VFA 26850 





. $0] Fiscal Year 1 
$0 
$0 





2018 


' $0 
$0 
| $0 





Prior Appropnation Biennium Budget Request Long Range Plan 


Fiscal Year 3 


$151,621 









CATEGORY |CONTACT CHRIS FORCK 


REQUEST NO 


C0000196 MR 


PHONE NO 573-751-7169 


PRIORITY 
DEPT PRIORITY 8 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
SEWER SYSTEM 


3952 


JUSTIFICATION 


THE CURRENT WASTE COMPOSTING BAGGER SYSTEM CAPACITY IS INADEQUATE TO MEET THE 
VOLUMETRIC NEEDS OF THE INSTITUTION. 

EXISTING LINE IS THIN WALL PCV PIPE, SHALLOW BURIED AND EXPOSED IN MANY LOCATIONS. LAND 
USAGE ALONG MUCH OF THE ROUTE IS FOR AGRICULTURE PASTURE AND CATTLE OFTEN DAMAGE 
THE LINE. THE LINE NEEDS TO BE REPLACED AND INSTALLED CORRECTLY TO PREVENT DAMAGE 
AND LEAKS.THE OUTFALL SEWER LINE WAS DESIGNED IN PROJECT # C0901-02, BUT DUE TO 
FUNDING AND SECURING OF PROPERTY EASEMENTS, WERE UNABLE TO BE COMPLETED. 


COMPONENT AGE 12 YEARS FACILITY AGE 65 YEARS 






HB SECTION 


~ 0018.055 


Fiscal Year 2 Fiscal Year 4 [ Fiscal Year5 | Fiscal Year6 
TOTAL GOV 
RECOMMENDATION 


$758,104 


2019 2020 2021 2022 2023 . 


$606,483 $0 $0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 










GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 









SN 
$0 


$0| GENERAL REVENUE 
$606,483] FACILITIES MAINTENANCE RESERVE 


TOTAL $151,621 $606,483 TOTAL a: 


es 












. $0] FTE/Personal Services 0 $0.00 
$0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 


CAPITAL IMPROVEMENT PROGRAM co0000009 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-751-7169 


ORG 
NUMBER 























PRIORITY 
DEPT PRIORITY 9 
FMDCPRIORITY 1 


ASSET NAME 
SANITARY SEWER NETWORK 2315-13 


SITE NAME 
CROSSROADS CORRECTIONAL CENTER 


DEPARTMENT 










CORRECTIONS 








3990 






JUSTIFICATION 


CURRENT SLUDGE BUILD UP IS NOT ALLOWING FOR THE PROPER PRE-TREATMENT OF WASTE 
WATER SYSTEM PRIOR TO DISCHARGING INTO THE CITY OF CAMERONS SEWER SYSTEM. PUMPS 
AND FLOATATION DEVICES ARE BEYOND USEFUL LIFE 






DESCRIPTION OF WORK LAGOON SLUDGE REMOVAL 


REMOVE SLUDGE FROM PRETREATMENT CELLS AND REPLACE AERATORS AND 
FLOATATION DEVICES. 










VFA# 2315-13 










COMPONENT AGE 18 YEARS FACILITY AGE 18 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
: 0018.055 


$0 $0) Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 
$0 $0 


Govemors Recommendation TAFP Appropnation . Operations Budget Impact Expenditure Plan for 
OE OIE OE EE A On A NE OA, NON HN 20 
$0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 






















2021 2022 2023 






TOTAL GOV 
RECOMMENDATION 
$520,158 


2018 2019 2020 


$104,032 $416,126 $0 $0 $0 























FACILITIES MAINTENANCE RESERVE $416,126| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
tO $0}Equipment Purchases $0.00 
$0 $0 

$0 $0 $0 
$0 $0 $0 
$0 


TOTAL | $104,032 $416,126 TOTAL a ae. 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM | connie a 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


| DEPARTMENT SITE NAME 
CORRECTIONS DEPARTMENT OF CORRECTIONS - ADULT 
INSTITUTIONS 












PHONE NO 573-751-7169 






_ ASSET NAME ORG PRIORITY 
LETHAL FENCE NUMBER DEPT PRIORITY 10 


2936 FMDCPRIORITY 1 





DESCRIPTION OF WORK LETHAL FENCE JUSTIFICATION 


UPGRADE EXISTING LETHAL FENCE SYSTEM CONTROLS INCLUDING NEW HARDWARE, [CURRENT CONTROLS ARE BEYOND THERE USEFUL LIFE AND OBSOLETE. UPGRADES ARE CRITICAL 
NEW HMI INTERFACE, AND PROGRAMMING. INSTALLATION AT CRCC, ERDCC, FRDC, TO KEEP THE SYSTEMS OPERATIONAL. . 
JCCC, NECC, PCC, SCCC, AND SECC. | 


SITE # 2315, 9990, 2310, 2330, 2317, 9050, 2319, 2320 


COMPONENT AGE YEARS FACILITY AGE YEARS 


Prior Appropriation . Biennium Budget Request Long Range Plan | HB SECTION 
— 0018.055 


Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 





Fiscal Year 6 





Fiscal Year 5 
























2019 2020 2021 2022 2023 | TOTAL GOV 
RECOMMENDATION 
$752,533 $0 $0 $0 $0 _ $940,666 









$0 $0] Fiscat Year 1 
$0 : $0 2018 
$0 $0 $188,133 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ei ee ee 
: $0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 


FACILITIES MAINTENANCE RESERVE $752,533| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
3 $0 $0 $0| Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 





$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 0000199 MR 






PHONE NO 573-751-7169 
















DEPT PRIORITY 11 
FMDCPRIORITY 1 


PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT . SITE NAME ASSET NAME PRIORITY 
CORRECTIONS KENNET COMMUNITY SUPERVISION CENTER JHVAC AND BAS SYSTEM 












DESCRIPTION OF WORK BAS & HVAC SYSTEM JUSTIFICATION 


REPLACE CONDENSING UNITS, EVAPORATORS AND ASSOCIATED PIPING MOVING TO R_ | THE EXISTING CONDENSING UNITS CYCLE ON AND OFF CONTINUOUSLY SHORTENING THE 

410 A REFRIGERANT. UPDATING TO A WEB BASED BUILDING AUTOMATED SYSTEM. COMPRESSOR LIFE AND INCREASING ENERGY COST.THE AIR HANDLING UNITS ARE CONSTANT 

REPLACE CONDENSING UNITS AND EVAPORATORS WITH NEW CHILLER, CHILLED VOLUME SYSTEMS, ALLOWING UNCONDITIONED AIR TO ENTER THE BUILDING DURING THE TIME 

WATER PIPING AND ASSOCIATED CONTROLS. THE CONDENSING UNITS ARE OFF. THIS ALLOWS MOLD GROWTH AND CURRENTLY HAS TO BE 

VFA# 29340 CONSTANTLY CHECKED. SWITCHING TO 410A REFRIGERANT WILL ALLOW THE OPERATION AFTER 
2020 EPA DEAD LINE OF R22 PHASE OUT. 













1k COMPONENT AGE 7 YEARS FACILITY AGE 7 YEARS 
Prior Appropriation . Biennium Budget Request Long Range Plan HB SECTION 
a ' 0018.055 
$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2017 2018 2019 2020 2021 TOTAL GOV 
RECOMMENDATION 
$0 $0 $285,442 $0 $0 $0 $0 $285,442. 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








GENERAL REVENUE $0 $0|GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $0 $285,442 FACILITIES MAINTENANCE RESERVE $0.00 
$0 $0.00 

£0 

$0 

$0 
TOTAL a, $285,442 TOTAL $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 7 anata ais 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT . SITE NAME ASSET NAME ORG PRIORITY 
CORRECTIONS | eee BLUFF COMMUNITY SUPERVISION HVAC AND BAS SYSTEM NUMBER DEPT PRIORITY 12 


PHONE NO 573-751-7169 





3905 FMDCPRIORITY 1 


DESCRIPTION OF WORK UPGRADE HVAC SYSTEM JUSTIFICATION 


REPLACE CONDENSING UNITS, EVAPORATORS AND ASSOCIATED PIPING MOVING TO R_ |THE EXISTING CONDENSING UNITS CYCLE ON AND OFF CONTINUOUSLY SHORTENING THE 

410 AREFRIGERANT. INSTALL OF A CHILLER AND CHILLED WATER PIPING TO REPLACE {COMPRESSOR LIFE AND INCREASING ENERGY COST.THE AIR HANDLING UNITS ARE CONSTANT 

CONDENSING UNITS AND EVAPORATORS. UPDATING TO A WEB BASED BUILDING VOLUME SYSTEMS, ALLOWING UNCONDITIONED AIR TO ENTER THE BUILDING DURING THE TIME 

AUTOMATED SYSTEM. . THE CONDENSING UNITS ARE OFF. THIS CONDITION ALLOWS FOR MOLD GROWTH WHICH HAS TO 

VFA# 29340 BE CONSTANTLY MONITORED. SWITCHING TO 410A REFRIGERANT WILL ALLOW THE OPERATION 
AFTER 2020 EPA DEAD LINE OF R22 PHASE OUT. 


COMPONENT AGE 7 YEARS FACILITY AGE 7 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 . Fiscal Year 1 Fiscal Year 2 Fiscal Year3 {| Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
| 2018 2019 2020 2021 2022 
: $285,442 $0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
PE... A Oe ici IT ca NS iA SAA I SO. . 





HB SECTION 
0018.055 







2023 TOTAL GOV 
_| RECOMMENDATION 
$0 $285,442 











GENERAL REVENUE $0|GENERAL REVENUE $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE : $285,442| FACILITIES MAINTENANCE RESERVE n $0} Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


iii eS. Mw. = ie. See, 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM - ree 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME | ASSET NAME ORG .. PRIORITY 
CORRECTIONS WESTERN RECEPTION, DIAGNOSTIC & LAUNDRY BUILDING NUMBER 
CORRECTIONAL CENTER DEPT PRIORITY 13 


PHONE NO 573-751-7169 





3956 — FMDCPRIORITY 1 


DESCRIPTION OF WORK ROOF REPLACEMENT JUSTIFICATION 


REMOVE AND REPLACE EXISTING MEMBRANE ROOF OVER LAUNDRY WITH TPO ROOF. |CURRENT ROOFING IS BEYOND ITS USEFUL LIFE, ROOF HAS BECOME BRITTLE AND LEAKS ARE 
REPAIRS SHALL INCLUDE FLASHING, BOOTS, DECKING, AND OTHER MISC ITEMS. ONGOING. 


VFA#29405 





COMPONENT AGE 26 YEARS FACILITY AGE 61 YEARS 


Prior Appropriation Biennium Budget Request . Long Range Plan 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 
gol $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
NE A 
$0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 






HB SECTION 
0018.055 





















2023 





2021 2022 





2019 2020 . TOTAL GOV 
RECOMMENDATION 


$523,896 





2018 





















$523,896 $0 $0 $0 $0 






















FACILITIES MAINTENANCE RESERVE $523,896] FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
| $0 $0} Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 $0 
a . 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK | 
CAPITAL IMPROVEMENT PROGRAM | | | 0000046 
PROGRAM BUDGET REQUEST ITEM - FORM 12 7 


DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
CORRECTIONS MOBERLY CORRECTIONAL CENTER ROOFS VARIOUS BUILDINGS NUMBER DEPT PRIORITY 14 


3962 FMDCPRIORITY 1 








PHONE NO 573-751-7169 





DESCRIPTION OF WORK REPLACE ROOF JUSTIFICATION 


REPLACEMENT OF ROOFS ON VARIOUS BUILDINGS. WORK TO INCLUDE MEMBRANE THE ROOFS ARE IN POOR CONDITION AND HAVE REACHED THE END OF USEFUL LIFE. THESE ROOFS 
REPLACEMENT, FLASHING, CURBS, DECK REPLACEMENT WHERE NECESSARY AND CONTINUE TO BE PROBLEMATIC FOR THE MAINTENANCE STAFF. MAINTENANCE STAFF HAVE TO 
OTHER MISC. ITEMS. CHECK ON THESE BUILDING AFTER RAIN OR SNOW ROUTINELY VERSA PREFORMING 

THESE BUILDINGS ARE THE RECREATION, LAUNDRY, PAINT SHOP, METAL PLANT, THE |PREVENTATIVE MAINTENANCE ON OTHER AREAS OF THE FACILITY. 

GYM AND CHAPEL BUILDINGS 


VFA 27310 


VFA 27290 


COMPONENT AGE 51 YEARS FACILITY AGE 51 YEARS i 


Prior Appropriation Biennium Budget Request Long Range Plan _ HB SECTION 
i 0018.055 
$0 $0] Fiscal Year 1 Fiscal Year2° | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 |} Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
| RECOMMENDATION 
$0 “~~ $0 $3,563,379 $0 $0 $0 $0 $3,563,379 











Govemors Recommendation TAFP Appropriation Operations Budget !mpact Expenditure Plan for 












CO cS TR nn A A CO. 
|GENERAL REVENUE $0 $0] GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $3,563,379] FACILITIES MAINTENANCE RESERVE ° $0 $0| Equipment and Expenses $0.00 
$0 $0 ; sO ¢0| Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 


121 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM co000454 
PROGRAM BUDGET REQUEST ITEM-FORM12 | 

DEPARTMENT SITE NAME ASSET NAME PRIORITY 
CORRECTIONS FARMINGTON CORRECTIONAL CENTER DINNING ROOM B-SIDE #29 Sent onicarnvni: 


FMDCPRIORITY 1 


PHONE NO 573-751-7169 


DESCRIPTION OF WORK BLDG 29 ROOF JUSTIFICATION 


REMOVE EXISTING ROOF AND REPLACE WITH NEW ROOF MEMBRANE. WORK TO THE ROOF IS PAST ITS USEFUL LIFE. DUE TO THE DETERIORATION OF THE ORIGINAL ROOFING 
INCLUDE INSULATION, NECESSARY DECK REPLACEMENT, FLASHINGS AND TRIM. MATERIAL, PATCHING OF ROOF IS A TEMPORARY FIX. THE LEAKING OF ROOF IS CAUSING DAMAGE 
VFA #29133 TO WALLS, WINDOW FRAMES, LIGHT FIXTURES AND CEILING TILE THROUGHOUT THE BUILDING. 

















COMPONENT AGE 35 YEARS FACILITY AGE 100 YEARS 
Prior Appropriation | - Biennium Budget Request Long Range Plan HB SECTION 
0078.055 
$0 | $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $403,664 $0 $0 $403,664 





Govemors Recommendation TAFP Appropnation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE $0}GENERAL REVENUE $0| F TE/Personal Services 0 $0.00 









FACILITIES MAINTENANCE RESERVE $403,664| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 
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CATEGORY |CONTACT CHRIS FORCK 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO 


CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
CORRECTIONS CREMER THERAPEUTIC COMMUNITY CENTER |CREMER BUILDING NUMBER | eo PRIORITY 16 









C0000440 MR 






PHONE NO 573-751-7169 


3195 FMDCPRIORITY 1 


DESCRIPTION OF WORK ROOF JUSTIFICATION 


REPLACE EXISTING MEMBRANE ROOF WITH TPO ROOFING SYSTEM. WORK TO INCLUDE JEXISTING MEMBRANE ROOF IS BEYOND LIFE EXPECTANCY AND IS LEAKING. TERMINATION BARS 
NECESSARY DECK REPLACEMENT, INSULATION, ROOF. DRAINS, FLASHING AND TRIM. HAVE TURNED LOOSE ALLOWING THE MATERIAL TO PULL AWAY FROM THE PARAPET WALLS. 
VFA# 2313-29035 ‘3 INTERIOR DRAINS ARE LEAKING UNDER THE MEMBRANE. 


COMPONENT AGE 23 YEARS FACILITY AGE 80 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0078.055 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 












2022 2023 
$0 $0 


2020 2021 







2019 





TOTAL GOV 
RECOMMENDATION 
$546,748 


2018 





$0 $0 
$0 $0 
$0 $0 


$0 





$546,748 $0 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
















I NE ORE lO 2 lan A 
GENERAL REVENUE $O $0]GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $546,748 |FACILITIES MAINTENANCE RESERVE $O $0] Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM enanceae MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | : SITE NAME ASSET NAME ORG 
CORRECTIONS ’ IBOONVILLE CORRECTIONAL CENTER ROOFS VARIOUS BUILDINGS NUMBER 








PHONE NO 573-751-7169 





PRIORITY 


DEPT PRIORITY 17 


3970 FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACEROOFS JUSTIFICATION 


REPLACE ROOFS ON VARIOUS BUILDINGS. WORK TO INCLUDE FLASHING, CURBS, ROOFS HAVE REACHED THE END OF USEFUL LIFE. THE ROOFS ARE IN CONSTANT NEED OF REPAIR. 
NECESSARY DECKING REPLACEMENT AND OTHER MISC. ITEMS. MAINTENANCE STAFF MUST CHECK BUILDING FOR LEAKS AFTER EVERY RAIN OR SNOW FALL FOR 
| LEAKS. 





COMPONENT AGE 30 YEARS FACILITY AGE 100 YEARS 










Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
ue 0018.055 — 
$0 $0] Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6. 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
| RECOMMENDATION 
$0 $0 $226,648 $1,226,119 $0 $0 $0 $1,452,767 





Govemors Recommendation ‘TAFP Appropriation Operations Budget Impact Expenditure Plan for 














SO 
GENERAL REVENUE $0|GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,226,119] FACILITIES MAINTENANCE RESERVE $0 $¢0| Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

¢0 $0 
TOTAL $226,648 $1,226,119 TOTAL a) $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 







CAPITAL IMPROVEMENT PROGRAM | enogeaas MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME 
CORRECTIONS MO EASTERN CORRECTIONAL CENTER 






PHONE NO 573-751-7169 



















ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 18 
FMDCPRIORITY 1 


ASSET NAME 
ADMINISTRATION BUILDING 













3968 











DESCRIPTION OF WORK REPLACE ROOF JUSTIFICATION 


REMOVE EXISTING ROOFING, SKYLIGHTS AND FLASHING. COVER SKYLIGHT OPENINGS ]|EXISTING ROOF MATERIAL HAS NUMEROUS LEAKS AND WELL BEYOND ITS USEFUL LIFE 
WITH APPROPRIATE STRUCTURE TO BE ROOFED OVER. INSTALL POLYISO INSULATION, JEXPECTANCY. ; 

TPO-60 MIL (FULLY ADHERED) ROOFING AND FLASHING. WORK TO INCLUDE 

VFA # 2307-28250 


COMPONENT AGE 21 YEARS FACILITY AGE 34 YEARS 
St | $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal YearS | Fiscal Year 6 net 
$0 
$0 








2018 2019 2020 2021 2022 2023 TOTAL GOV 





RECOMMENDATION 
$1,297,212 





$0 
$0 
$0 


$1,037,770 $0 





$259,442 








Govemors Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 


















GENERAL REVENUE $0] GENERAL REVENUE $0 ¢o| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,037,770| FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
¢ $0 $0] Equipment Purchases $0.00 
$0 - $0 . 
$0 $0 
$0 $0 $0 
TOTAL $259,442 $4,037,770 TOTAL a, $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM - BoogeAGS 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-7169 


ORG PRIORITY 
DEPT PRIORITY 19 
3971 —_|{FMDCPRIORITY 1 


DEPARTMENT SITE NAME 
FARMINGTON CORRECTIONAL CENTER 


CORRECTIONS A-SIDE CHAPEL NUMBER 





JUSTIFICATION 


THE ROOF HAS REACHED THE END OF ITS USEFUL LIFE AND IS BEYOND REPAIRS. THE BRICK IS 
SHOWING SOME SIGNS OF DETERIORATION. 


DESCRIPTION OF WORK REPLACE ROOF 


REPLACE MEMBRANE ROOF, FLASHING, TRIM, INSULATION AND NECESSARY DECK 
REPLACEMENT. TUCK POINT WASH AND SEAL EXTERIOR BRICK INCLUDING CAULKING | 
OF EXISTING WINDOW AND OPENINGS. 

VFA # 29102 














COMPONENT AGE 25 YEARS FACILITY AGE 100 YEARS 


Biennium Budget Request Long Range Plan HB SECTION 
0018.055 








Prior Appropriation 


‘s $0 










$0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 

$0 $0 2018 2019 2020 2021 2022 — 2023 TOTAL GOV 
RECOMMENDATION 

$0 $0 $157,566 $630,263 $0 $0 $0 $0 





$787,829 


; Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 













a LH 
GENERAL REVENUE $0] GENERAL REVENUE $0 $0{FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $630,263] FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
$ 30) $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
a. : 


a roa 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 3 : 0000284 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-7169 





PRIORITY 
DEPT PRIORITY 20 


DEPARTMENT SITE NAME 
CORRECTIONS — MARYVILLE TREATMENT CENTER 


ASSET NAME ORG 
MULTIPLE BUILDINGS NUMBER 


3958 


FMDCPRIORITY 1 








DESCRIPTION OF WORK ROOF REPLACEMENT JUSTIFICATION 


REMOVE AND REPLACE 6250 SQ FOOT OF FLAT ROOF, COPING AND FLASHING. INSTALL [EXISTING ROOFS MEMBRANE ARE BEYOND ITS USEFUL LIFE. ROOFS ARE IN CONSTANT NEED OF 
NEW TPO ROOF ON THE ADMINISTRATION BUILDING. REMOVE AND REPLACE 2000 SQ | REPAIRS. 

FOOT OF FLAT ROOF, COPING AND FLASHING. INSTALL NEW TPO ROOF ON BUILDING 3 
CORRIDORS. 


VFA#29459, 29464 


COMPONENT AGE 49 YEARS FACILITY AGE 66 YEARS 






































Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
, 0018.055 
$0 : $01 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 {| Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 2018 2019 ~ 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $367,096 $0 $0 $0 $0 $0 


$367,096 









Govemors Recommendation © TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 








FACILITIES MAINTENANCE RESERVE $0|FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
$ $0 $0 $0| Equipment Purchases $0.00 
$0 $0 $0 | 
$0] $0 $0 
$0 $0 $0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
CORRECTIONS 


SITE NAME 
WESTERN RECEPTION, DIAGNOSTIC & 


CORRECTIONAL CENTER 





DESCRIPTION OF WORK ROOF REPLACEMENT 
REMOVE AND REPLACE THE EXISTING TAR AND GRAVEL ROOF SYSTEM WITH TPO 





REQUEST NO 


CATEGORY CONTACT CHRIS FORCK 





C00075 MR 









PHONE NO 573-751-7189 









PRIORITY 
DEPT PRIORITY 21 
FMDCPRIORITY 1 


. ASSET NAME 
EDUCATION/ WAREHOUSE/ CANTEEN 






JUSTIFICATION 
THE EXISTING ROOFING IS CONTINUOUSLY LEAKS CAUSING DAMAGE TO INTERIOR FINISHES. THE 


ROOF. WORK SHALL INCLUDE FLASHING, TRIM, NECESSARY DECK REPLACEMENTS AND|ROOF IS BEYOND ITS USEFUL LIFE. 


INSULATION. 
VFA#29407 






Prior Appropriation 





: Biennium Budget Request Long Range Plan | 


$0 a $0] Fiscal Year 1 
$0 $0 2018 
$0 $0 $806,304 


COMPONENT AGE 31 YEARS FACILITY AGE 71 YEARS-~ 


HB SECTION 
0078.055 








Fiscal Year 6 





Fiscal Year3 | Fiscal Year4 | Fiscal Year5 





Fiscal Year 2 







TOTAL GOV 
RECOMMENDATION 
$806,304 





2019 2020 2021 2022 2023 


$0 $0 


















$0 $0 $0 





. Govemor's Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 





ee 


GENERAL REVENUE $0 
FACILITIES MAINTENANCE RESERVE 






$0}GENERAL REVENUE 
$0) FACILITIES MAINTENANCE RESERVE 









2 
$0 $0] FTE/Personal Services 0 $0.00 
$0 $0] Equipment and Expenses $0.00 
$0 $0| Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

a : 


128 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY [CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 0000406 | MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


| DEPARTMENT 
CORRECTIONS © 







PHONE NO 573-751-7169 


























ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY. 22 
FMDCPRIORITY. 1 


SITE NAME ASSET NAME 


FULTON RECEPTION, DIAGNOSTIC & 


















SALLY PORT GATE 







CORRECTIONAL CENTER 





3963 










JUSTIFICATION 


THE GATES ARE ORIGINAL INSTALLATION AND ARE WORN REQUIRING CONSTANT MAINTENANCE. 
THESE GATES ARE THE PRIMARY OFFENDER INTAKE GATES AND THE TRUCK GATE/SALLY PORT 
INTO THE FACILITY. ALL FOOD AND EMERGENCY ACCESS IS THROUGH GATES AT THE REAR SALLY 
PORT. ' 


DESCRIPTION OF WORK SALLY PORT GATE 


REPLACE 6 GATES AND CONTROLLERS INCLUDING ALL ASSOCIATED CONTROLL 
WIRING. | 
VFA #29011 















COMPONENT AGE 29 YEARS FACILITY AGE 29 YEARS 








































Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.055 
$0 $0] Fiscal Year 1 Fiscal Year2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 { Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
; RECOMMENDATION 
$0 $0 $336,221 $0 $0 $0 $0 $0 $336,221 





Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








GENERAL REVENUE $0}GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0.00 
$ $0 $0.00 

$0 

$0 

$0 
$0 





TOTAL $336,221 | TOTAL 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM C00002 MR | 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-751-7169 


ORG 
NUMBER 












PRIORITY 
DEPT PRIORITY 23 


SITE NAME 
POTOSI CORRECTIONAL CENTER 


DEPARTMENT 
CORRECTIONS 


ASSET NAME 
POWER PLANT 





3965 





FMDCPRIORITY 1 


DESCRIPTION OF WORK EMERGENCY GENERATOR . JUSTIFICATION 


REPLACE EMERGENCY GENERATOR AND SWITCHGEAR. WORK TO INCLUDE REVIEW OF {THE EMERGENCY GENERATORS ARE 25 YEARS OLD. THE NEW GENERATORS WILL PROVDE 
CURRENT GENERATOR CONFIGURATION AND CODE UPDATES FOR RELIABLE SYSTEM. |RELIABLE EMERGENCY POWER FOR THIS MAXIMUM SECURITY INSTITUTION. 
ASSET # 90070 | 


COMPONENT AGE 27 YEARS FACILITY AGE 27 YEARS 


Prior Appropriation Biennium Budget Request . Long Range Plan HB SECTION 
0018.055 
0 


$0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 













2022 2023 






TOTAL GOV 
RECOMMENDATION 
$1 442,437 


$0} $0 
$0 $0 


2019 2020 2021 


$0 


$0 


$1,153,950 $0 $0 








Govemor’s Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 

















RO 
GENERAL REVENUE $ $0|GENERAL REVENUE $0 $o| FTE/Personal Services 0 aor $0.00 
FACILITIES MAINTENANCE RESERVE $1,153,950} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0. $0 

~ $0 $0 

$0 $0 
TOTAL $288,487 $1,153,950 TOTAL a. aa $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM 3 C00070 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-7169 







PRIORITY 
DEPT PRIORITY 24 
FMDCPRIORITY 1 


ASSET NAME 
GENERATOR & SWITCHGEAR 


DEPARTMENT SITE NAME 
CORRECTIONS MOBERLY CORRECTIONAL CENTER 





DESCRIPTION OF WORK GENERATOR & TRANSFER JUSTIFICATION 


REPLACE EXISTING MANUAL TRANSFER SWITCH WITH AN AUTOMATIC TRANSFER EXISTING MANUAL TRANSFER SWITCH IS OUTDATED. THE TRANSFER OF ELECTRICAL LOAD TO THE 
SWITCH. EMERGENCY GENERATOR TAKES TIME TO DO SAFELY. THIS CREATES A SECURITY RISK IN THE 


REPLACE EMERGENCY GENERATOR WITH ONE THAT IS SIZED FOR EXISTING LOADS. EVENT OF A POWER FAILURE | 
THE CURRENT GENERATOR WAS INSTALLED IN 1986 AND IS UNABLE TO CARRY THE CURRENT 


VFA 27330 LOAD OF THE FACILITY. 


COMPONENT AGE 26 YEARS FACILITY AGE 50 YEARS 


| Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.055 


Fiscal Year 2 Fiscal Year 3 









Fiscal Year 6 






Fiscal Year 4 





Fiscal Year 1 


; $0 Fiscal Year 5 

























$0 
$0 
$0 


$0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $274,779 $1,099,114 $0 $0 $0 $0 $1,373,893 













Govemors Recommendation : TAFP Appropriation Operations Budget Impact Expenditure Plan for 














GENERAL REVENUE $0|GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,099,114] FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

| $0 $0 
PE Mc, a : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION - REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
PROGRAM BUDGET REQUEST ITEM - FORM 12 










PHONE NO 573-751-7169 














ASSET NAME ORG PRIORITY 
BUILDING #3 . NUMBER DEPT PRIORITY 25 


3958 FMDCPRIORITY 1 


SITE NAME 
MARYVILLE TREATMENT CENTER 


DEPARTMENT 


CORRECTIONS 


























JUSTIFICATION 


THE STEAM RADIATORS AND DISTRIBUTION PIPING USED FOR PERIMETER HEATING WITHIN THE 
BUILDING IS PRIMARILY ORIGINAL TO THE BUILDINGS CONSTRUCTION AND HAS THUS EXCEEDED 
ITS EXPECTED OPERATIONAL LIFE OF 35 YEARS. THIS SYSTEM IS NOT ENERGY EFFICIENT FOR 
MAINTAINING CONSISTENT SPACE TEMPERATURES AND THE CONTROLS SYSTEMS ARE LIMITED. 
CONSIDERING THE AGE AND CONDITION OF THE EQUIPMENT, THE EXISTING LOW PRESSURE STEAM 
HEATING SYSTEM COMPONENTS SHOULD BE REPLACED. ; 


- DESCRIPTION OF WORK STEAM, WATER, SEWER LINE 


REMOVE THE EXISTING PERIMETER STEAM RADIATORS AND ASSOCIATED PIPING AND 
INSTALL NEW CABINET FAN COIL UNITS SIZED TO MEET THE LOADS OF THE AREAS 
AFFECTED. 







REMOVE AND REPLACE DOMESTIC WATER & SEWER LINES. 






VFA#29453, 29485 oe 

| DOMESTIC COPPER PIPE IS EXPERIENCING PIN-HOLE LEAKS. THE DOMESTIC WATER PIPING FOR 
THE BUILDING EXHIBITED SIGNS OF MINOR PIPE FITTING LEAKS AND POSSIBLE SCALING OF THE. 
HOT WATER PIPING. 





EXISTING SEWER LINES ARE BEYOND THERE USEFUL LIFE. 












COMPONENT AGE 67 YEARS FACILITY AGE 67 YEARS 


Prior Appropnation Biennium Budget Request Long Range Plan HB SECTION 
| . -0018.055 
$0 $0 


Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 
$0 $0 


Govemor's Recommendation TAFP Appropriation | Operations Budget Impact Expenditure Plan for 


















2021 2022 2023 TOTAL GOV 


RECOMMENDATION . 
$1,206,736 


2018 





$0 


$0 


$0 $0 















asta ee ee ee 
GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $685,000 $521,736 TOTAL a: a, - $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT CHRIS FORCK 
CAPITAL IMPROVEMENT PROGRAM : | Dee 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
CORRECTIONS | FARMINGTON CORRECTIONAL CENTER NUMBER DEPT PRIORITY 26 


PHONE NO 573-751-7169 


3971 FMDCPRIORITY 1 


DESCRIPTION OF WORK ROOF REPLACEMENT JUSTIFICATION 


REMOVE EXISTING ASPHALT SHINGLES AND REPLACE WITH NEW STANDING SEAM THE ROOFS ARE OLD AND LEAKING. ALL THE ROOFS HAVE NUMEROUS BROKEN AND MISSING 

METAL ROOFING SYSTEM. REMOVE EXISTING NON-FUNCTIONAL CHIMNEYS AND SHINGLES DUE TO AGE AND STORM DAMAGE. THE ROOF DECKING IS ROTTED IN MANY PLACES 

REPAIR ROOF DECK PRIOR TO INSTALLING NEW ROOF. REPAIR ROOF DECK AND AND SOME OF THE ROOF TRUSSES HAVE DECAY. THIS IS BELIEVED TO BE DUE TO INSULATION 

SUPPORT ROOF TRUSSES THAT ARE DETERIORATED. THAT WAS PLACED AGAINST THE ROOF DECK IN THE ATTIC THAT IS ALLOWING MOISTURE TO BE 

BUILDINGS 16, 17, 18, 19, 31, 32 & 33. VFA # 29109, 29110, 29108, 29107, 29117, 29118, TRAPPED AGAINST THE UNDERSIDE OF THE ROOF DECK. THE CHIMNEYS ARE A SOURCE OF ROOF 

29119 LEAKS. THE LISTED BUILDINGS CONTAIN SUPPORT PROGRAMS FROM THE OFFENDER 
POPULATION. THESE LEAKS AFFECT THESE CRITICAL PROGRAMS AND ALSO ARE CAUSING 
DAMAGE TO THE STRUCTURES. 


COMPONENT AGE 21 YEARS FACILITY AGE 113 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


Fiscal Year 1 pel Year 2 oe Year 3 Fiscal Year 4 Fiscal Year 5 Fiscal Year 6 





HB SECTION 
0018.055 











TOTAL GOV 
RECOMMENDATION 
$2,358,995 


2018 2019 2020 2021 2022 2023 . 





$0 $0 


$500,000 $1,858,995 






$0 





Govemors Recommendation - TAFP Appropriation Operations Budget Impact Expenditure Plan for 


SE ES A 


$0] F TE/Personal Services 0 $0.00 













GENERAL REVENUE $0| GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE $1,858,995] FACILITIES MAINTENANCE RESERVE $0 $0.00 
$ $0 $0.00 
$0 
$0 
$0 
$0 


TOTAL $500,000 $1,858,995 TOTAL a a 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION — REQUEST NO CATEGORY |CONTACT CHRIS FORCK 


CAPITAL IMPROVEMENT PROGRAM | 600073 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
CORRECTIONS WESTERN RECEPTION, DIAGNOSTIC & 


PHONE NO 573-751-7169 





ASSET NAME ORG PRIORITY 


COMMUNITY SERVICES BLDG (ILS) NUMBER 


DEPT PRIORITY 27 


CORRECTIONAL CENTER 





3956 _ 


FMDCPRIORITY 1 
DESCRIPTION OF WORK ROOF REPLACEMENT | JUSTIFICATION 


REMOVE THE EXISTING ASPHALT SHINGLE ROOFING AND ASSOCIATED FLASHING AND |OVER THE YEARS SHINGLES HAVE BEEN DAMAGED BY WIND AND HAIL. THE ROOF IS BEYOND ITS 
REPLACE WITH NEW METAL ROOF SYSTEM 41,700 SQ. FT. THIS WORK SHALL INCLUDE |EXPECTED LIFE AND HAS MULTIPLE LEAKS. METAL ROOFING WILL MAINTAIN WEATHER TIGHTNESS . 
FLASHING, FASCIA, DOWNSPOUTS GUTTERS AND MISC MATERIALS. ~ MUCH LONGER THAN STANDARD ASPHALT SHINGLES. 


VFA# 29418 


COMPONENT AGE 26 YEARS FACILITY AGE 61 YEARS 


















Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
: 0018.055 
$0 $0| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $599,464 $1,000,000 $0 $0 $0 $1,599;464 





Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
a OL 
go] 




















GENERAL REVENUE $0} GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,000,000) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 $0 
$0 


TOTAL | $599,464 $1,000,000 TOTAL a ae 
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HB SEC. 18.060 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM : 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Phone number 
573-592-3483 


Ci Coordinator 


Department MENTAL HEALTH 
| | BARRY ROBB 





Site Location/Asset Name : Fiscal | Fund 


: 3 
: 3 

Year | 
= 


Govemor's Recommendation 3 


Budget Dept 


Description 
eon a: 


Biennium 


: H.B. 
Total ; 


Section 
2018 GENREVENUE | 
FAC MAIN RES 


i 
FULTON STATE HOSPITAL - FULTON 'STEAM LINE REPLACEMENT _ 


(GUHLEMAN & HEARNES FORENSIC | 
‘COMPLEXES | 


‘MRO : 2 
| $2,898,000 $0. | 


LORE MPRA LENA ETON ENE 
WWAONMAPEPELEEDELL ADEE A ELECCCEPDONEEENE DEON OS von rete 


cae ALON EEE OEE BODES 
ANAM RELA 


3 
3 
7 3 
: $0 
i : 
i 3 
: ra 
: 3 
z 


= 
“3 
srdsseerserret piu acne AAR Mae k  ydSAB ENE Ue DR! GPRS NG CER dec aap Anvgs op Gnadeue tain preieh lem pro ra AAAAUIIOD” Le IPAS EAS AAMLEN Gos y SAARI Ue ROA 


BOONE EM AANERE NICD LEO ELTD RIO DB NDI DDS eC ong 
2 
5 
Hy 
3 


FULTON STATE HOSPITAL - FULTON REPLACE ROOFS — | 2018 GENREVENUE = ee) 018.060 
: ‘FACMAINRES 


HEANES BUILDINGS : 


AAAS ARIA EAIAAIMEANEIN Cottey Ore TEE oe WEGMAN LALLY MAEM ate NE 


: 
; 
: 


3 

é 

g 

3 : 3 : 
$0 "$0 
| $0, $0. 
$0. $0: 

a 


$0. $0. 


/ 2018 GENREVENUE) ~ $0) 5 $604,226: 
FACMAINRES =. $120,845 $483,381. 
_—_ $0: $0" 

: $0 $0. : | 
$0! ? 


: 
o 


FULTON STATE HOSPITAL - FULTON | TUNNEL WAY REPAIRS. 


: 0018.060_ 
GUEHLEMAN 


AA AMARA IE SAA SAIAISAS SABNEENE SA SSNS SAE TANS SMEAR CNS wae ta 


ONENESS 


‘SOUTHEAST MISSOURI MENTAL ‘ 


‘HEALTH CENTER 


j 


‘ANTE LIGATURE RETRO-FIT _ - 


IMO CINE ee ot 


2018 GEN REVENUE 


FAC MAIN RES 


Ddcthe dtoeretinedece ees edt bel 


3 
H 
i 


$680,369 


$0 Sean 


_ "$850, 461! 


; 
: 


"0018060 


ALBANY REGIONAL OFFICE - HVAC RENOVATION | | MR = 4 - | 2018 .GENREVENUE $0) ~ $0: $949,875. 0018.060 | 
ALBANY 4 se -FACMAINRES $189,775 | $760,100: 
ALBANY REGIONAL OFFICE : $0. $0: 
BUILDING $0 $0. 
: $0. $0. : 
: : ae a : $0 $0 | : 
PEERY APARTMENTS - KANSAS —_ REPLACE ROOF MR 5 | 2018 GEN REVENUE $0: $0. “$193, 118 0018.060 
CITY _—— -FACMAINRES $193,119. $0. 
PEERY APARTMENTS : $0. $0, : , 
2 ae Sr ee eee 30 an BO), Donia estates 
ALBANY REGIONAL OFFICE - REPLACE ROOFS&FASCIA MR 6 2018 "GEN REVENUE $0: $0. ~ $570, 312 0018.060 : 
‘ALBANY ‘FACMAINRES $114,063. $456,249: 
MAIN BUILDING : | $0. $0. 
: | : $0 | 
: 


‘MULTIPLE BLDGS $0. | 
| $0 $0 
$0: $0. : 
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STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 


gfe brarsens arte denstencencabarnnas) sicaanenmescnsstennes stCeseseseeanasctannshessensny Wir cecnt soakesiporntaet Sant ern poraey Het fa pbates seg pnaaneahenceseewhhises *aae/Wuihhhadadves Mamas cong anenecnteisentpeec aa ianatsseeeinene clazdecessdesesececeecni ene aRecePagy Gus Sit a ed pectar A nana seni colt deanyenjad nan tle aisarenneneDyg aden onswaiidbeeceaden Adsieae inn aWe cccyncd sraciaede ed ixknnidanesSesndddad oiagsqtpa baa: gceaisivuny oncas (eehdigas bieeceeestidaageceeesen gonecsensebeenseestgesdoueeh a iuwearfhige sud igiecmnvyssa teommmmmd4,aaligeuna to's benedeyphnsezybqintesh seqibah weyejany ai” jhodkaduassysspupbbausweysbeabs'nstpad doehntpagansse \aePattenndecccccccean aivd aiyighdh devubahee Muvieveartheyae” ASvias 


Description / Budget Dept — Fiscal : Fund 2018 2019 Biennium : H.B. 
Goede pepo Year | 4 Total _ Section 

notes r ainanes 7 z x 
3 


‘SOUTHEAST M MISSOURI MENTAL =REPLACEDHWHTGSYS “MR- “3 | 2018 'GEN /REVENUE 4 a QE a “$0. gy 54, 220, "0018.060 _ . 
HEALTH CENTER : : " |FACMAINRES $0. $154,220, : 
HOCTER BUILDING (MSOTC) nl 4. : 


temceweeneaee | 


ses! ANNAN YMA ENA EE IORI sat 
Ae ANY, 
in we. ee 
MLOIALE ERE. DECODES 
AME ALE ERC MEDE 
AAAS 
saw 


SWEETS NRT NIN CERISE ESET ES LAS Renner NM en eseeententeteres Fase, £0 WMI SERIES RAINE SE LERN ATES OR BI EB Oe NN MOE SEMIN OSE IS IEE EERE BOON OOS AE SNES IONE SOR EE SENNA EAE BS 


9 ~~ 2018 GENREVENUE $0. $0) ssi aa) 0018.060 
| ‘FACMAINRES $0 $311,425. 


FULTON STATE HOSPITAL - FULTON REPLACE R ROOFING. 


(GUHLEMAN 


N 
i 
i 
ae 
j 
i 
5 
: 


ache Abbe Aedes AAP PEN See IASC 
& 
: z 


‘FULTON. STATE HOSPITAL - FULTON 
-GUHLEMAN EAST AND WEST 


Soe fe AATONTAP OIA IN NEE WWW Pa ti Te SUA EI TINE ERIS 0 A EE BRAIN EET ATED AN 


BRICK WORK _ MR a 


SANA sentvonntoedicenabatesscenntdeenioonseste ero 


ae ae i un” sce “eee G8 
FACMAINRES $0. $569,153: : 


= 
z 
niBttecae. onan etech. coo EN BI cob POMEL: 
= 
£ 


& 
MOODLE RSS EPPO IORI BEER 
+ 


SIKESTON REGIONAL OFFICE- REPLACE SHINGLEROOFS | MR 
‘SIKESTON 7 
GROUP HOMES 


PASSIONS Ponttitecce oe. MRE I ARIF AE ASEAN ASEAN MBE SUENAANE I site 


11 2018 ‘GEN REVENUE 


FAC MAIN RES : 


¢ 
PLE E PENA INNER ENE ODED IIE Ny BBO EISEN BEBOP ILE OL OE BENE SONIA SEI SIE EINE MEL IOS I 
z 
SNetvannnnc Attention vapsnomecomecncrpiin coonesmesbeddrbdacecstitiretstees. 
¢ 


: 3 2 
Saat seco TONNE AME IRN MEEHAN NOE STS RNS OE IT OO PARE EPEDSRRMAMPITE SE SRNAN ga RIA Res WEP pitas tae ent Manne centres LENA NOR AP ONE 


"3018 | GEN REVENUE $0. $0. = $187,512 0018.060 
FACMAINRES $0. $187,512. : 


Nd SAA AA A nl 


z 
i 
Fe SALEEM RERE ENE DESEO ENNIS ANNE DEEL SEED: 
LOREEN BES 


HAWTHORN CHILDRENS _ ANTL-LIGATURE RETRO-FIT | ree 
PSYCHIATRIC HOSPITAL-STLOUIS. a 


‘MULTIPLE BLDGS 


Sh g 
é 
ALOEROLLEN PORBOPEREE DOL BOL OOOO 


i 
3 
$ 
z 
< 
: 


7 
$ a 
$ E 
3 g : 
3 : A 
i i &. 
3 i 
Sn MeN, HEMEL MEAN MMC EN EUAN NEE te 


i 
i 
; 


LENNIE Ee Ue ONE EAA aw Bat tat RSSESAN YN WINE UMAR RANA INAS EUS BANNNBA ANN Cet ne A SMAAR ARENT EOSEG MOEEEEE TIM See OT IEEE TT EI CL ESSE DERI OL TLINS INE CLIENT ANE NONE OUR AEA ELLA TEES LENS PLACE NSIS IIE EE BONE EEN MEET LEN EN OE BEN BONEN OO NOBEL ORL ENB ENP EPOSIIN OTE TE CE OTE ELEN RG NEN eee Bote tee 


Perieechient VARIOUS FACMAINRES $791,530, $0. 


cS 
— : 
oF 
zz: 
”: 
> 
= 
mm. 
a 
0. 
W: 
| 
> 
>: 
re 
"1 
Ci 
al: 
O: 
Ps =) as 
“OQ: 
O: 
a 
OQ: 
ih 
—: 
4 
Do 
OQ: 
xX. 
= 
O° 
VD: 
Ai 
=| 
AD : 
—_, 
ww 
nN 
(a) 
—_—, 
Lo 9) 


3 3 5 
3 i : i 
= = z i 


i § 
; : 
2 . & 
z = z > : i 
‘ ilies z x i : H S E 
‘ = x ¢ H H 0 $ 
by £ 3 = i s £ 
: : i ‘ 3 H $0 : : 
: : i 7 Hy 2 3 
sie Jen hauled eaten . fads teaia tsa taapaaaia ‘ lasian le Go iee 4 Ad oie ke ee 


POPLAR BLUFF REGIONAL OFFICE - "REPLACE SHINGLE ROOFS | MR = 14  . 2018 GEN REVENUE $0. $0 $284,054 008.060 
‘POPLAR BLUFF ; i FACMAINRES | $264, 954, $0: : 
‘GROUP HOMES : | = os 
: | 2 | $0. $0. 
% : : f 


oe ngPaGE oy aca ake CC ae Gee eee ia rs 578 = e018.060 
KANSAS CITY pO FACMAINRES $86,579 $0. 
‘CROSSROADS GROUP HAME | 3 $0. $0. 2 


z 
g 
g 


136 


STATE OF MISSOURI 
OFFICE OF ADMINISTRATION 


CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 


MR = Maintenance and Repair 


CR = Construction and Renovation 


fi ttece ccceteeeeeeaerecc cere tocecuaees + sutattccencs aeen ance anc esmenresaectoneettonge axesasee sq etttetencceattoneny epttstHNIGIMt peacccagepacscccapeces PEELE EEEsonsce Feresigers GEtBeaueeeee OO akeceeeccttAtengen = cagecpensttMAEb nent OeRec eee bat ted FEELEAS EEE cangt GREE eaBec eng eyagaaennsdaneseceeeeeneeqeeddeedannee eeeeteeeeeBsth he cess seecgeggdebeceesccnenpsemecsesteebebenensnp er SLkMLAnenee BHACEPERCRLERLL SS SO nena nRTERBEEMELES “PES F GPPPREELE ALOR OEPSOOES SOPEONEL FPOSSONSSPUNSOSONSIESSSISONSSSSNSE SEF kG Bonga FEE BEgs nas conepeee seeSBSMMSESSSSSISENISISAEOSON ESE IRS She tesgaggg H fad sqeeeeqeeeane HEN GASUEEASSSERSSSE ISS INSSSSER USERS FOLENS S CHS FEERRCres esan cag spseeecnecesoeraen eacaasnaaitewsiaparessesnannaaasinsts ceeeectergany 


Budget 


‘SOUTHEAST MISSOURI MENTAL 
HEALTH CENTER 
STAPLES BLDG 


HIGGINSVILLE HABILITATION 
CENTER - HIGGINSVILLE 
COTTAGE B - ADMINISTRATION 


HIGGINSVILLE HABILITATION _ 
CENTER - HIGGINSVILLE 
COTTAGE A 


ST LOUIS PSYCHIATRIC 
REHABILITATION CENTER - ST 
‘LOUIS 

ELECTRICAL DISTRIBUTION 


HIGGINSVILLE HABILITATION 


CENTER - HIGGINSVILLE 
|RAGLAND/NATAORIUM BUILDING 


KIRKSVILLE 
KIRKSVILLE REGIONAL OFFICE 


METROPOLITAN ST LOUIS | 
PSYCHIATRIC CENTER - ST LOUIS 
MSLPC BUILDING 


MISSOURI SEXUAL OFFENDER) 


TREATMENT CENTER - 
FARMINGTON 
VARIOUS 


Wt oe AN 


[REPL ROOFS W/METAL 


NANA 


REPL EMERG GENERATOR 


to 


: ‘CHILLER/HVAC REPLACEMENT | 


HOA OOM 


REPL EMERG GENERATOR | 


SAE te AE AANA ORTON 


8 
g 
g 
8 


NEW EMER GEN/ELECT UPGRA 


PARMA ne FOR PIE TAN NN BEE IRD 


8 z 
ANE IEEE VRE ELIE EDD PEED Ny oO 
= é 


BAIN AAPA AMADA Ne APNE BEDE IED ENE PCED IND. 
4 
3 


WCE SEEN EET EE 


MR 


E 
$ 


SENN Ae At tet e BARRERA SOE DEERME 
3 
ot 
4 


MR 


£ 
= 

LetOSE “LAR EDDODONOODS bas l ODEON OLLLLDE RENN 
z 


: i 
5 = 
3 = 
BE ee ee me AMIN RATE OT te on tues, 


PAN Raden SAAS 


Dept 


é 
: 
z 


- i s 


PONTE NA Ss 


z 


. Fiscal - 
email: Prony) Year 


2018, 


2018 


rf 
a 
i 
2018 
z 


ee eee nc a 


20 


MN AELESN EISEN EON FEMI DIDI ON 


WY Na SE se ESANERES cro 


POA Bog BR DEEN a, BOEO EE OE DESIRES ES Eten ade 
H 


2018 


Sues 


2018 


FAC MAIN RES 


FAC MAIN RES 


hea ite eee Shes ortintAne ny § 


GEN REVENUE | 
FAC MAIN RES 


AMANO NTO 


FAC MAIN RES 


‘GEN REVENUE 


oe 


‘GEN REVENUE | 


FAC MAIN RES 


¢ 
§ 
2 


OPEN 


GEN REVENUE 
FAC MAIN RES 


FAC MAIN RES 


137 


AEN tees Eee 


coe ot 


Weve oh MNeeMaaeate 


: $0 
P ebaaeegtue lesesitesssntes ened etiattat i otinindecstehemset tect $0: 
_ 2018 GEN REVENUE $0. 
-FACMAINRES | $656,000, 
$0. 
$0, 
i $0. 
palit atin te mene cease ee anal ge ic cate Ga tetign a ethene 2 Aa eateries co $07 
2018 GEN REVENUE 


$1,402,771, 
$0. 
$0. 
$0: 
me 


AEE ENA SSAESl te N 


$340 623 


sBheenrer rip Me cote aie 


4 
$0: 


We ee 


$0. 
$1,748,245. 
$0: 
$0. 
$0 


OPES AML NGHME eee 


~ $0 
$710, 414, 


$0: 
$1,845,432: 
$0, 
$0. 
$0 , 


“$0 
$1,072,754; 
$0. 
$0. 
$0. 
$0 


SW Nevey at TAT AL 
£ 
3 
0 : 
y 


ne) ea 


$2,404,245 


Aste Arcee 


Biennium 
Total 


$1, 443, 624 


SG GNI Ne tt 


~ $923, 049° 


$340, 623 


tp 


$2,173,325 


$924,010 


$1,453,161) 


~9018.060 


0018.060 


~ 0018.060 


0018.060 


0018.060 


~ 0018. 060 


~0018.060 


0018.060 


STATE OF MISSOURI Budget Category Key: 

OFFICE OF ADMINISTRATION | MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO ATEGORY jCONTACT BARRY ROBB 


CAPITAL IMPROVEMENT PROGRAM io000208 re 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-592-3483 





‘ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 1 


ASSET NAME 
GUHLEMAN & HEARNES FORENSIC COMPLEXES 


DEPARTMENT SITE NAME 
MENTAL HEALTH FULTON STATE HOSPITAL - FULTON 


FUOO 


FMDCPRIORITY 1 





DESCRIPTION OF WORK STEAM LINE REPLACEMENT JUSTIFICATION 


THIS REQUEST IS FOR ADDITIONAL FUNDING FOR CONSTRUCTION OF THE STEAM LINE [DURING THE DESIGN DEVELOPMENT PORTION OF PROJECT M141701, 1T WAS DETERMINED THAT 

REPLACEMENT IN PROJECT M141701. PRIOR APPROPRIATIONS FOR THIS WORK ARE REUSE OF THE EXISTING STEAM LINE VAULT SYSTEM WOULD NO LONGER BE A VIABLE OPTION. 

FROM FACILITY MAINTENANCE RESERVE FUNDS. THIS IS DUE TO HAVING TO SHUTDOWN THE FACILITIES DURING THE REPLACEMENT. THE VAULTS 
DO NOT ALLOW FOR THE ADDITIONAL ROOM NEEDED TO RUN NEW LINES WHILE ALLOWING THE 
EXISTING LINES TO SERVE THE FACILITIES. 


COMPONENT AGE 60 YEARS FACILITY AGE 60 YEARS 


Prior Appropriation - Blennium Budget Request Long Range Plan HB SECTION 
0018.060 


Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 













2020 2021 2022 2023 TOTAL GOV 


RECOMMENDATION 
$0 $2,898,000 


$0 $0 $0 $0 





Govemors Recommendation | TAFP Appropriation Operations Budget impact Expenditure Plan for 













GENERAL REVENUE | $0 $0|GENERAL REVENUE $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $2,898,000 $0} FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses $0.00 
$0 $0 | $0} Equipment Purchases $0.00 
$0 $0 $0 . 
$0 $0 $0 
$0 $0 : $0 
A I on, A A : 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT BARRY ROBB 






CAPITAL IMPROVEMENT PROGRAM 0000135 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
MENTAL HEALTH 






PHONE NO 573-592-3483 


ORG 
NUMBER 


















PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 


SITE NAME ASSET NAME 
FULTON STATE HOSPITAL - FULTON 






HEANES BUILDINGS 











FUOO 









DESCRIPTION OF WORK REPLACE ROOFS JUSTIFICATION 


REPLACE STEEP SLOPE SHINGLE ROOFS AND LOW SLOPE RUBBER ROOF SYSTEMS ON |EPDM AND SHINGLE ROOF SYSTEM WERE LAST REPLACED IN 1995. THESE SYSTEMS ARE AGED AND 
HEARNES COMPLEX BUILDINGS 46039, 46040, 46041, 46042, 46043, 46044, 46045. BEGINNING TO DETERIORATE. LEAKS ARE BEGINNING TO DEVELOP THROUGHOUT THE SYSTEMS. 











COMPONENT AGE 21 YEARS FACILITY AGE 44 YEARS 








Prior Appropriation Biennium Budget Request Long Range Plan | HB SECTION 
0018.060 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5— 


Fiscal Year 6 





$0 












2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 


$2,171,710 





$1,737,368 $0 $0 









$0 
$0 
$0 | 


Govemor's Recommendation TAFP Appropnation Operations Budget Impact Expenditure Plan for 
OO 
$0 


GENERAL REVENUE $0]GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 





FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


TOTAL $434,342 $1,737,368 TOTAL a a 
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REQUEST NO CATEGORY |CONTACT BARRY ROBB 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


‘DEPARTMENT 
MENTAL HEALTH 
















M0000138 MR 











PHONE NO 573-592-3483 
















ORG 
NUMBER © 


PRIORITY 
DEPT PRIORITY 3 
FMDCPRIORITY 1 


SITE NAME ASSET NAME 


FULTON STATE HOSPITAL - FULTON 








GUEHLEMAN 













FUOO 










JUSTIFICATION 


TUNNEL CEILINGS AND WALLS ARE DETERIORATING DUE TO HIGH HUMIDITY IN THE TUNNEL. 
EVALUATION OF THE STRUCTURAL CEILING S AND WALLS IS REQUIRED FOR THIS REPAIR. 


DESCRIPTION OF WORK TUNNEL WAY 


PROVIDE STRUCTURAL SYSTEM REPAIRS TO THE TUNNEL WAY. EVALUATE TUNNEL 
STRUCTURAL CONDITIONS. CLEAN AND SURFACE PATCH 1500SQFT OF CONCRETE 
CEILINGS AND WALLS. PROVIDE CARBON FABRIC REINFORCING SYSTEM TO MAINTAIN 
BOTH CONCRETE CONDITION AND PROTECT AREAS OF DETERIORATION. PROVIDE 
BETWEEN VERTICAL WALL REINFORCEMENT TO MAINTAIN WALL SYSTEM INTEGRITY. 








COMPONENT AGE 45 YEARS FACILITY AGE 45 YEARS 


Prior Appropriation. — Biennium Budget Request Long Range Plan 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
so} $0 
| $0 $0 


Govemor's Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 
SOI cE A SO A A 








HB SECTION 
0018.060 


















‘2022 





2018 2019 — 2020 2021 2023 TOTAL GOV 
RECOMMENDATION 


$604,226 






$120,845 $483,381 $0 












GENERAL REVENUE $0/GENERAL REVENUE. $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $483,381 | FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$ $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 $0 
$0 


TOTAL $120,845 $483,381 TOTAL a aE 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY [CONTACT LARRY BRAND 
CAPITAL IMPROVEMENT PROGRAM | - 410000174 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 






PHONE NO 573-751-4709 





PRIORITY 
DEPT PRIORITY 4 


ASSET NAME ORG 
ALBANY REGIONAL OFFICE BUILDING NUMBER 


DEPARTMENT SITE NAME 


MENTAL HEALTH ALBANY REGIONAL OFFICE - ALBANY 






ALOO 





FMDCPRIORITY 1 


DESCRIPTION OF WORK HVAC RENOVATION JUSTIFICATION 


DEMO 2 30 TON CHILLERS/PUMPS/PIPING AND ASSOCIATED 49 FAN COIL UNITS (2 ALL EQUIPMENT IS ORIGINAL EQUIPMENT INSTALLED IN 1967. IT IS AT END OF LIFE AND NEEDS 
PIPES), INSTALL NEW CHILLERS/PUMPS/PIPING AND ASSOCIATED FAN COIL UNITS, REPLACED WITH ENERGY EFFICIENT EQUIPMENT THAT IS AVAILABLE AT THE TIME OF 

CHILLER BARREL TO BE LOCATED INSIDE THE BOILER ROOM. DEMO EXISTING 70 REPLACEMENT. EXISTING EQUIPMENT DOES NOT ADEQUATELY PRESSURIZE OR DE-HUMIDIFY THE 
GALLON DOMESTIC HOT WATER HEATER, INSTALL ON DEMAND DOMESTIC HOT WATER |{BUILDING. 

SYSTEM, DEMO AND INSTALL BUILDING FIRE ALARM SYSTEM. DEMO AND INSTALL NEW 

CONDENSING BOILER. INSTALL DEDICATED OUTSIDE AJR UNIT FOR THE PURPOSE OF 

PRESSURIZING/DE-HUMIDIFYING, NEW DUCT TO ALL ROOMS. INSTALL OCCUPANCY 

SENSORS ON ALL BATHROOM EXHAUST. ALL SYSTEMS CONTROLLED BY DIGITAL 

CONTROLS REPORTING TO A BAS SYSTEM WITH GRAPHICS/ ADJUSTABLE SET POINTS. 

BUDGET REQUIRES REVIEW 


COMPONENT AGE 49 YEARS FACILITY AGE 49 YEARS 


| Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
; 0018.060 
$0 . 


Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 


Fiscal Year 2 














Fiscal Year 1 












2020 2021 2022 2023 






2019 TOTAL GOV 
RECOMMENDATION 


$949,875 










$0 $0 


$0 $0 



















Sol} - 
gol | 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 
$0 
$0 
$0 
$0 






$o} FTE/Personal Services 0 
$0] Equipment and Expenses 
¢0] Equipment Purchases 


$0.00 
$0.00 
$0.00 


$0] GENERAL REVENUE 
$760,100] FACILITIES MAINTENANCE RESERVE 
$ 


GENERAL REVENUE 
FACILITIES MAINTENANCE RESERVE 


$0 $0 


TOTAL $189,775 $760,100 TOTAL a a, 
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$0 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY /CONTACT LARRY BRAND 
CAPITAL IMPROVEMENT PROGRAM 7 Mo000018 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT ] SITE NAME ASSET NAME ORG PRIORITY 
MENTAL HEALTH PEERY APARTMENTS - KANSAS CITY PEERY APARTMENTS NUMBER | 57 pRIORITY 5 


WMO00 FMDCPRIORITY 1 








PHONE NO 573-751-4709 


DESCRIPTION OF WORK REPLACE ROOF JUSTIFICATION 


REPLACE EXISTING SHINGLE ROOF SYSTEM WITH ARCHITECTURAL PANEL METAL THE EXISTING SHINGLE ROOF SYSTEM IS ORIGINAL TO THE BUILDING. IT IS SHOWING SIGNS OF 

ROOF SYSTEM ON SYNTHETIC UNDERLAYMENT. REPLACE ALL SHEET METAL SIGNIFICANT DETERIORATION AND HAS STARTED TO LEAK. THE FACILITY HOUSES PSYCHIATRIC 

FLASHINGS AND GUTTERS AND DOWNSPOUTS. PATIENTS. CONTINUOUS LEAKING CAN LEAD TO MOLD GROWTH AND AN UNHEALTHY 
ENVIRONMENT. A SIGNIFICANT LEAKING SPILL COULD JEOPARDIZE ACCREDITATION BY THE JOINT 


COMMISSION. 


COMPONENT AGE 26 YEARS FACILITY AGE 35 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.060 


$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 | 
$0 | $0 $193,119 


Govemor’s Recommendation ~ . TAFP Appropriation Operations Budget Impact Expenditure Plan for 



























2021 2022 2023 





TOTAL GOV 
RECOMMENDATION 
$193,119 


2019 











2020 






$0 $0 $0 





















En A I A | 
GENERAL REVENUE $0}]GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0}FACILITIES MAINTENANCE RESERVE $0 $o| Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION - REQUEST NO CATEGORY |CONTACT LARRY BRAND 
CAPITAL IMPROVEMENT PROGRAM Moo124 is 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
MENTAL HEALTH ALBANY REGIONAL OFFICE - ALBANY MAIN BUILDING NUMBER DEPT PRIORITY 6 





PHONE NO 573-751-4709 









ALOO FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE ROOFS & FASCIA JUSTIFICATION 


REPLACE THE SINGLE-PLY EPDM ROOF SYSTEM WITH THE SINGLE-PLY THE FULLY ADHERED EPDM FLAT ROOF SYSTEM, WHICH WAS INSTALLED IN 1996, IS OUT OF 
THERMOPLASTIC POLYOLEFIN (TPO) FULLY ADHERED AND HEAT WELDED ROOF WARRANTY AND SHOWS SIGNS OF SEAM FAILURE. THE PLAN IS TO REPLACE THE ROOF SYSTEM 
SYSTEM ON ALL FLAT ROOFING AREAS. THE NEW SYSTEM INCLUDES ALL REQUIRED WITH INSULATION AND A SINGLE-PLY TPO FULLY ADHERED AND WITH HEAT WELDED SEAMS. THE 
FLASHINGS AND POLYISOCYANURATE BOARDS AND TAPERED INSULATION. THE SPLITTING SEAMS WILL LEAD TO MAJOR ROOF FAILURE AND CHRONIC LEAKING, ESPECIALLY IF 
SCOPE OF WORK INCLUDES THE DEMOLITION AND DISPOSAL OF THE EXISTING ROOF |DAMAGED IN A WIND STORM. | 


SYSTEM. | 
THE SHINGLE ROOF IS ONLY SEVEN YEARS OLD. IT WAS INSTALLED FOLLOWING SEVERE STORM 


REPLACE THE EXISTING SHINGLE ROOF SYSTEM ON ALL SLOPED ROOFS WITH A 22- DAMAGE DUE TO A TORNADO. UNFORTUNATELY, THE GYPSUM DECK SUBSTRATE IS POOR FOR 
GAUGE STANDING SEAM STEEL ROOF SYSTEM. REMOVE THE SHINGLES AND FELT FASTENING SHINGLES WITH NAILS. THE SHINGLES ARE PUSHED UP BY ROOFING NAILS WORKING 
PAPER. FASTEN THE ZEE PURLINS TO: THE GYPSUM DECK AND FIT 4" OF THEIR WAY OUT OF THE GYPSUM DECK. STEEL ZEE PURLINS CAN BE FASTENED THROUGH THE 
POLYISOCYANURATE INSULATION BOARDS BETWEEN THE PURLINS. LAY 30LB DECK WITH THROUGH BOLTS TO ENSURE THE ROOF SYSTEM WILL REMAIN SECURE FOR MANY 
ROOFING FELT AND FASTEN THE STANDING SEAM STEEL PANELS TO THE PURLINS. YEARS. IF THE SHINGLE SYSTEM IS NOT REPLACED SOON, THERE WOULD BE A SIGNIFICANT 
WRAP THE MASONRY PARAPET WALLS WITH STEEL SHEET, AND RE-USE THE COPPER }|POTENTIAL FOR CATASTROPHIC FAILURE IN A FEW YEARS. 


COPING CAP. . . 
THE FASCIA PANEL REPLACEMENT IS DUE TO THE TORNADO DAMAGE CAUSED SEVEN YEARS AGO. 


REMOVE AND REPLACE THE STORM DAMAGED STEEL SIDING FASCIA. REMOVE THE MAINTENANCE TRIED TO MATCH THE GOOD PANELS BUT WERE NOT SUCCESSFUL. 
HAIL DAMAGED VINYL SIDING AND REPLACE WITH THE SAME STEEL SIDING. 









; a COMPONENT AGE 16 YEARS FACILITY AGE 45 YEARS 
Prior Appropriation | Biennium Budget Request Long Range Plan HB SECTION 
| | . 0018.060 
0 . $ Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 


















2023 





2022 


2018 2019 . 2020 2021 TOTAL GOV 
RECOMMENDATION 


$570,312 









$0 


$114,063 $456,249 $0 





$ 
$0 
$0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 













SN 
GENERAL REVENUE $0] GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $456,249| FACILITIES MAINTENANCE RESERVE $0 $0|Equipment and Expenses $0.00 
$ $0 $0| Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
TOTAL $114,063 $456,249 TOTAL a. $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY {CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM 40000121 ie 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO eieoleoes 





PRIORITY 
DEPT PRIORITY 7 


ASSET NAME ORG 


SITE NAME . 
MULTIPLE BLDGS NUMBER 


SOUTHEAST MISSOURI MENTAL HEALTH 
CENTER 


DEPARTMENT 
MENTAL HEALTH 










SE00 


FMDCPRIORITY 1 





DESCRIPTION OF WORK ANTI-LIGATURE RETRO-FIT JUSTIFICATION 
REPLACE EXISTING DOOR HARDWARE, PLUMBING FIXTURES AND ACCESSORIES WITH MINIMIZE SUICIDE RISK BASED ON ENVIRONMENTAL RISK ASSESSMENT BY VETERANS 


ANTI-LIGATURE HARDWARE AND FIXTURES IN THESE BLDGS. 3607-47169, 3607-47170, ADMINISTRATION MODELS AND DEPARTMENT OF MENTAL HEALTH RISK ASSESSMENT. 
3607-47171, 3607-47172, 3607-47173, 3607-47174, 3607-47101, 3607-47102, 3607-47103 





COMPONENT AGE 28 YEARS FACILITY AGE 28 YEARS 
Prior Appropriation . Biennium Budget Request Long Range Pian HB SECTION 
00718.060 


Fiscal! Year 6 






Fiscal Year 5 





Fiscal Year 4 






Fiscal Year 3 









Fiscal Year 2 









2022 







2020 2021 2023 






2019 TOTAL GOV 
RECOMMENDATION 


$850,461 










$0 


$0 


$0 


$0 





Governors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
Oe 
| | $0 


GENERAL REVENUE ¢ $01|GENERAL REVENUE $0| FTE/Personal Services 0 $0.00 









FACILITIES MAINTENANCE RESERVE $680,369} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
| $0 $0 $0] Equipment Purchases $0.00 
$0 $0 | | 
$0 $0 | 
$0 $0 
$0 


TOTAL $170,092 $680,369 TOTAL 8 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM veer an 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-6896 







PRIORITY 
DEPT PRIORITY 8 


ASSET NAME 
HOCTER BUILDING (MSOTC) 


DEPARTMENT ' SITE NAME 
MENTAL HEALTH - _ |SOUTHEAST MISSOURI MENTAL HEALTH 


CENTER © 


FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE DHW HTG SYS JUSTIFICATION 


REPLACE EXISTING DOMESTIC HOT WATER HEATING SYSTEM WITH STEAM EQUIPMENT IS BEYOND USEFUL LIFE, CURRENT SYSTEM IS FAILING AND CANNOT PROVIDE A 

INSTANTANEOUS DOMESTIC WATER HEATERS : ‘ RELIABLE SOURCE OF DOMESTIC HOT WATER. TEMPERATURES ARE CREEPING ABOVE130 DEG 
PLUS. REPLACEMENT PARTS FOR EXISTING SYSTEM ARE NO LONGER STOCKED AND MUST BE 
MANUFACTURED WITH LONG LEAD TIMES. 































COMPONENT AGE YEARS | FACILITY AGE YEARS 
ag 8 Prior Appropriation Biennium Budget Request Long Range Pian cy HB SECTION 
0018.060 
$0 . $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year 5 Fiscal Year6 
$0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $154,220 $0 $0 $0 $0 $154,220 


Govemors Recommendation as TAFP Appropriation Operations Budget Impact Expenditure Plan for 












a 2 2 
GENERAL REVENUE $0 $0]GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $154,220! FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $ $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION ~~ REQUEST NO CATEGORY |CONTACT BARRY ROBB 


CAPITAL IMPROVEMENT PROGRAM : : sannodiaa 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
MENTAL HEALTH FULTON STATE HOSPITAL - FULTON | GUHLEMAN NUMBER DEPT PRIORITY 9 


PHONE NO 573-592-3483 


FU00 | FMDCPRIORITY 1 
DESCRIPTION OF WORK REPLACE ROOFING. 7 JUSTIFICATION 
REPLACE LOW SLOPE RUBBER ROOFS ON TWO STORY BUILDINGS. GUHLEMAN 46035 | THIS ROOF IS AT THE END OF USEFUL LIFE, IT IS APPROXIMATELY 17 YEARS OLD AND IN NEED OF 
REPLACEMENT DUE ON GOING LEAKS. 





COMPONENT AGE 21 YEARS FACILITY AGE 55 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
_ 0018.060 


$0; - $0| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 
$0 $0 


Govemors Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 























2021 2022 2023 





TOTAL GOV 
RECOMMENDATION 
$311,425 


2018 













$0 $0 


$0 















AEN LC 
GENERAL REVENUE $0 $0|GENERAL REVENUE : $0 ¢o| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0 $0] Equipment and Expenses $0.00 
| $0 $0 $0} Equipment Purchases $0.00 

$0 $0 $0 

$0 | $0 $0 

$0 es $0 | $0 $0 
ss eee EL i NE. A. : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT BARRY ROBB 
CAPITAL IMPROVEMENT PROGRAM “ 110000146 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 : 


DEPARTMENT 
MENTAL HEALTH 









PHONE NO 573-592-3483 













ASSET NAME ORG ~ PRIORITY 
GUHLEMAN EAST AND WEST NUMBER DEPT PRIORITY 10 


FUOO FMDCPRIORITY 1 


SITE NAME 
FULTON STATE HOSPITAL - FULTON 

























JUSTIFICATION 
THE WALL BRICK HAS SEPERATED AND CRACKED. JOINTS OF THE BRICK WORK ARE 

DETERIORATING AND ALLOW MOISTURE INFILTRATION.INTO THE WALL SYSTEM. IF THIS IS NOT 
CORRECTED, MOLD GROWTH COULD OCCUR. 


DESCRIPTION OF WORK BRICKWORK 


TUCKPOINTING ON TWO STORY GUHLEMAN BUILDING EAST-46036 AND GUHLEMAN 
BUILDING WEST-46037. 













COMPONENT AGE 57 YEARS FACILITY AGE 57 YEARS 


Biennium Budget Request Long Range Plan HB SECTION 
0018.060 


Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 








Prior Appropriation _ 





0 $0 






$ 
$ 2018 | 2021 2022 2023 TOTAL GOV 
$ 


0 $0 
| . RECOMMENDATION 
0 - $0 $0 $0 $0 $0 $569,153 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Pian for 








GENERAL REVENUE $0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0 $0.00 
$0 $0 $0.00 
$0 $0 
$0 $0 
$0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM KODDODOS MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 







PHONE NO 573-751-6896 


ORG 
NUMBER 







PRIORITY 
DEPT PRIORITY 11 


ASSET NAME 


DEPARTMENT SITE NAME 
MENTAL HEALTH SIKESTON REGIONAL OFFICE - SIKESTON 


GROUP HOMES 


S100 FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE SHINGLE ROOFS a JUSTIFICATION 


REPLACE THE SHINGLE ROOF SYSTEMS ON GROUP HOMES. REMOVE EXISTING ' THE CURRENT SHINGLE ROOF SYSTEMS ON THE GROUP HOMES ARE AT THE END OF THEIR LIFE 
SHINGLE AND ROOF FELTS DOWN TO PLYWOOD DECK. INSTALL NEW ARCHITECTURAL |CYCLE. THESE ARE THREE TAB SHINGLES WHICH ARE MISSING MANY OF THE TABS. THE ROOF 
SHINGLE ROOF SYSTEM PER NATIONAL ROOFING CONTRACTORS ASSOCIATION SYSTEM IS SUSCEPTIBLE TO WIND AND STORM DAMAGE DUE TO THE AGED CONDITION. 
RECOMMENDATIONS. REPLACE GUTTERS AND DOWNSPOUTS. 


3623 47602 GROUP HOME 120 
3623 47603 GROUP HOME 122 
3623. 47604 GROUP HOME 124 
3623. 47605 GROUP HOME 126 
3623 47606 GROUP HOME 7128 


REPLACE ROOF FLASHING, SOFFIT, AND SIDING ABOVE/BELOW WINDOWS 
45 3623 47600 | 





COMPONENT AGE 22 YEARS > FACILITY AGE 51 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 


$0 o $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 
$0 gO 


Govemors Recommendation : TAFP Appropriation Operations Budget Impact Expenditure Plan for 









HB SECTION © 
0018.060 















2018 2019 2020 2021 2022 2023 . TOTAL GOV 


RECOMMENDATION 
$183,307 





$0 





$183,307 $0 $0 


$0 








CE i OE i ee Se... i a a 
$0 $0 


GENERAL REVENUE 










$0] GENERAL REVENUE $o| FTE/Personat Services 0 $0.00 





FACILITIES MAINTENANCE RESERVE $0 $183,307] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $ : $0 $0\ Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 $0 
ES... i RE Os 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 





























CAPITAL IMPROVEMENT PROGRAM : iansores ae 
PROGRAM BUDGET REQUEST ITEM-FORM 12 __ PHONE NO 573-751-6896 

DEPARTMENT SITE NAME : ASSET NAME ORG PRIORITY 
MENTAL HEALTH HAWTHORN CHILDRENS PSYCHIATRIC MULTIPLE BLDGS NUMBER | 


DEPT PRIORITY 12 
HA0O FMDCPRIORITY 1 









HOSPITAL - ST LOUIS 





DESCRIPTION OF WORK ANTI-LIGATURE RETRO-FIT JUSTIFICATION 
REPLACE DOOR HARDWARE AND LOCK SETS WITH ANTI-LIGATURE CRESCENT HANDLE | THESE ARE ANTI-SUICIDE MEASURES , BASE ON VA STUDIES © 
a a a A FOR CLIENT SAFETY AND REQUIREMENTS OF THE JOINT 
COMMISSION FOR HOSPITAL ACCREDITATION . 









sg COMPONENT AGE YEARS FACILITY AGE YEARS 
Prior Appropriation | Biennium Budget Request Long Range Pian | HB SECTION 
. 0018.060 
$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $187,512 $0 $0 . $0 $0 $187,512 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 



















GENERAL REVENUE $0| GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $187,512| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

| $0 | $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION : REQUEST NO CATEGORY |CONTACT BARRY ROBB 
CAPITAL IMPROVEMENT PROGRAM MooundaG 


PROGRAM BUDGET REQUEST ITEM - FORM 12. PHONE NO. 573-592-3483 








PRIORITY 
DEPT PRIORITY 13 
FMDCPRIORITY 1 





ASSET NAME ORG 
HEARNES VARIOUS NUMBER 


DEPARTMENT SITE NAME 
MENTAL HEALTH FULTON STATE HOSPITAL - FULTON 





FUOO 









DESCRIPTION OF WORK CONCRETE/BRICK WORK JUSTIFICATION 


MUDJACK OF FLOORS/TUCKPOINTING OF BRICK. MUDJACK HEARNES BUILDING F-46044. |CONCRETE FLOORS ARE UNEVEN AND CRACKING. WALL BRICK HAS SEPERATED AND CRACKED. 
TUCKPOINTING HEARNES BUILDINGS A-46039, HEARNES BUILDING B-46040, HEARNES 
BUILDING D-46042, HEARNES BUILDING E-46043, HEARNES BUILDING F-46044 AND 
HEARNES BUILDING G-46045. 


COMPONENT AGE 44 YEARS | FACILITY AGE 44 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
, 0018.060 
$0 


$0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 
$0 : $0 $791,530 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 

















2019 2020 2021 2022 2023 TOTAL GOV 


‘RECOMMENDATION 










$0 





$0 





$0 






$0 $0 $791,530 











GENERAL REVENUE $0| GENERAL REVENUE $0 $0} FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE . $0 $0 $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM mannbnes 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITE NAME ASSET NAME ORG PRIORITY 
MENTAL HEALTH See BLUFF REGIONAL OFFICE - POPLAR GROUP HOMES NUMBER DEPT PRIORITY 14 








PHONE NO 573-751-6896 


PBOO FMDCPRIORITY 1 


DESCRIPTION OF WORK REPLACE SHINGLE ROOFS JUSTIFICATION 


REPLACE THE SHINGLE ROOF SYSTEMS ON GROUP HOMES. REMOVE EXISTING THE CURRENT SHINGLE ROOF SYSTEMS ON THE SUNSET TERRACE GROUP HOMES ARE AT THE 
SHINGLE AND ROOF FELTS DOWN TO PLYWOOD DECK. INSTALL NEW ARCHITECTURAL {END OF THEIR LIFE CYCLE. THESE ARE THREE TAB SHINGLES WHICH ARE MISSING MANY OF THE 
SHINGLE ROOF SYSTEM PER NATIONAL ROOFING CONTRACTORS ASSOCIATION TABS. THE ROOF SYSTEM IS SUSCEPTIBLE TO WIND AND STORM DAMAGE DUE TO THE AGED 
RECOMMENDATIONS. REPLACE GUTTERS AND DOWNSPOUTS. GROUP HOMES: CONDITION. i 


47584 2511 SUNSET TERRACE 
47585 2509 SUNSET TERRACE 
47586 2507 SUNSET TERRACE 
47587 2505 SUNSET TERRACE 
47588 2503 SUNSET TERRACE 
47700 2501 SUNSET TERRACE 
47701 2513 SUNSET TERRACE 


COMPONENT AGE 23 YEARS FACILITY AGE 45 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan , 


$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 Fiscal Year 5 Fiscal Year 6 
$0 2020 2021 2022 
$0 , F $0 $0 $0 


Govemors Recommendation TAFP Appropnation Operations Budget Impact Expenditure Plan for 






HB SECTION 
0018.060 

















2023 TOTAL GOV 
RECOMMENDATION 


$264,954 









$0 















i ee a ae 
GENERAL REVENUE $ $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0| FACILITIES MAINTENANCE RESERVE $0 $0/ Equipment and Expenses $0.00 
¢ $0 $0 $o| Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 . $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION : REQUEST NO CATEGORY |CONTACT LARRY BRAND 
CAPITAL IMPROVEMENT PROGRAM M0000130 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-4709 


ASSET NAME ORG 
CROSSROADS GROUP HAME NUMBER 





PRIORITY 
DEPT PRIORITY 15 
FMDCPRIORITY 1 


DEPARTMENT | SITE NAME 
MENTAL HEALTH _ CROSSROADS GROUP HOME - KANSAS CITY 


WMO00 





DESCRIPTION OF WORK REPLACE ROOF JUSTIFICATION 


TEAR OFF/REPLACE EXISTING COMPOSITION SHINGLE ROOF, FASCIA, GUTTERS, AND [EXISTING SHINGLE ROOF, FASCIA, SOFFITS, GUTTERS, DOWN SPOUTS ARE DETERIORATED AND 
DOWNSPOUTS. a BEYOND USEFUL LIFE. 


COMPONENT AGE 28 YEARS FACILITY AGE 28 YEARS 









Prior Appropriation Biennium Budget Request Long Range Plan - HB SECTION 
| | 0018.060 


Fiscal Year 1 


Fiscal Year 6 






Fiscal Year 5 





Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 














a7 - $0 









2022 










2020 2021 


2023 TOTAL GOV 


RECOMMENDATION 
$0 $86,579 


$0 


$0 $0 ~ $0 






5 





$0 
$0 
$0 


, Govemors Recommendation. TAFP Appropriation Operations Budget impact Expenditure Plan for 
i rr ee es ae Oe ae a ee 
$ $0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 . 









FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $o| Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 


a Lc | 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM aponpiod: MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT : SITE NAME | ASSET NAME 
MENTAL HEALTH SOUTHEAST MISSOURI MENTAL HEALTH STAPLES BLDG , 
CENTER . 









PHONE NO 573-751-6896 










ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 16 
SE00 FMDCPRIORITY 1 





DESCRIPTION OF WORK DCC CONTROLS JUSTIFICATION 


REPLACE PNEUMATIC CONTROLS WITH DIRECT DIGITAL CONTROLS ON 73 VARIABLE PNEUMATIC CONTROLS ARE OBSOLETE AND NOT CONTROLLING INDOOR CLIMATE PROPERLY. 
JAIR VOLUME, 4 HOT WATER HEATERS, 43 BASEBOARD HEATERS. REPLACE 211 

TERMINAL UNITS WITH VARIABLE AIR VOLUME. WORK TO INCLUDE ADDITIONAL 

CONTROLLERS, GRAPHICS AND PROGRAMMING, 


| COMPONENT AGE 28 YEARS FACILITY AGE 28 YEARS _ 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.060 


| $0 























































$0 Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 

$0 $0 2018 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 

$0 $0 $0 $0 $0 $1,443,624 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 


GENERAL REVENUE $0} GENERAL REVENUE $0} FTE/Personal Services 0 $0.00 












FACILITIES MAINTENANCE RESERVE $1,154,899] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 
$0 $0 

$0 


TOTAL $288,725 $1,154,899 TOTAL a ae) 


154 


STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT LARRY BRAND 
CAPITAL IMPROVEMENT PROGRAM . 00118 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 








PHONE NO 573-751-4709 














PRIORITY 
DEPT PRIORITY 17 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 
COTTAGE B - ADMINISTRATION 


SITE NAME 
HIGGINSVILLE HABILITATION CENTER - 
HIGGINSVILLE 


DEPARTMENT 
MENTAL HEALTH 





















HI00 


DESCRIPTION OF WORK REPL ROOFS W/ METAL JUSTIFICATION 


REPLACE THE SHINGLE ROOF SYSTEM ON COTTAGE "B" WITH A STEEL STANDING SEAM | THE SHINGLE ROOF SYSTEM IS AGED AND BEYOND USEFUL LIFE. THE ASPHALT COMPOSITION 
ROOF SYSTEM. REPLACE THE FASCIA WITH METAL PANELS. FASTEN STEEL PURLINS |SHINGLES SHOULD BE REPLACED, BUT THE 3:12 ROOF SLOPE DOES NOT MEET SMACNA'S 
FOR THE STEEL ROOFING TO REST ON AND LAY POLYISOCYANURATE INSULATION RECOMMENDATIONS FOR A SHINGLE ROOF SYSTEM. THE BEST ALTERNATIVE AND LOWEST LIFE 
BETWEEN THE PURLINS. LAY 30LB ROOFING FELT BETWEEN THE INSULATION AND CYCLE COST IS A STEEL STANDING SEAM ROOF SYSTEM. THE ROOF IS LEAKING NOW. 
METAL PANELS. 

THE INSULATION WILL HELP KEEP PIPES IN THE ATTIC FROM FREEZING. THE METAL FASCIA PANELS 
THE FOLLOWING BUILDING IS INCLUDED IN THE SCOPE OF WORK: WILL EXPAND THE LOW MAINTENANCE POTENTIAL OF THE BUILDING. 


47358 COTTAGE "B” (ADMINISTRATION) 


COMPONENT AGE 26 YEARS FACILITY AGE 56 YEARS 


Prior Appropnation Biennium Budget Request - Long Range Plan HB SECTION 
. 0018.060 


$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 | Fiscal Year 5 | Fiscal Year 6 
$0 
$0 | 


Govemors Recommendation TAFP Appropnation~—_. Operations Budget Impact Expenditure Plan for 
EL 
$0 





2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $0 $924,010 








GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

| $0 $0 
RON, A TOE nn OL ON SRE, I. : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION : REQUEST NO ‘CATEGORY |CONTACT LARRY BRAND 


CAPITAL IMPROVEMENT PROGRAM MO0000086 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME 2 ORG PRIORITY 
MENTAL HEALTH | HIGGINSVILLE HABILITATION CENTER - NUMBER DEPT PRIORITY 18 


HIGGINSVILLE : 
HI00 = | FMDCPRIORITY 1 


PHONE NO 573-751-4709 





DESCRIPTION OF WORK REPLACE ROOF JUSTIFICATION 


REPLACE THE SHINGLE ROOF SYSTEM ON COTTAGE "A" WITH A STEEL STANDING SEAM | THE SHINGLE ROOF SYSTEM IS AGED, LEAKS, AND IS BEYOND USEFUL LIFE. THE ASPHALT. 
ROOF SYSTEM. REPLACE THE FASCIA WITH METAL PANELS. FASTEN STEEL PURLINS COMPOSITION SHINGLES. METAL ROOF IS REQUESTED DUE THE 3:12 ROOF SLOPE WHICH DOES 
FOR THE STEEL ROOFING TO REST ON AND LAY POLYISOCYANURATE INSULATION NOT MEET NRCA ROOFING RECOMMENDATIONS FOR A SHINGLE ROOF SYSTEM. THE BEST 
BETWEEN THE PURLINS. LAY 30LB ROOFING. REPLACE EXISTING GUTTERS AND ALTERNATIVE AND LOWEST LIFE CYCLE COST IS A STEEL STANDING SEAM ROOF SYSTEM. 


DOWNSPOUTS WITH SEAMLESS GUTTERING... 





COMPONENT AGE 26 YEARS FACILITY AGE 50 YEARS 













Prior Appropriation Biennium Budget Request | Long Range Plan ~ HB SECTION 
0018.060. 
$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
| $0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $185,000 $738,049 $0 $0 $0 $0 $923,049 








* 





'  Govemor's Recommendation . TAFP Appropriation _ Operations Budget Impact Expenditure Plan for 
$0 

















GENERAL REVENUE | $0] GENERAL REVENUE | $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $738,049] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 : $¢0| Equipment Purchases $0.00 

| $0 $0 

$0 $0 $0 

. $0 $0 $0 
$0 


7" TOTAL | $185,000| | $738,049 TOTAL a 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM | aannnioe ve 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-751-6896 


ASSET NAME ORG PRIORITY 


ELECTRICAL DISTRIBUTION NUMBER 


DEPARTMENT SITE NAME 


MENTAL HEALTH ST LOUIS PSYCHIATRIC REHABILITATION DEPT PRIORITY 19 


CENTER - ST LOUIS 


SP00 FMDCPRIORITY 1 





DESCRIPTION OF WORK RPLC EMERG. GENERATOR JUSTIFICATION 


REPLACE THE EXISTING GENERATOR WITH A NEW 1500KVA GENERATOR, INCLUDE ALL |THE CURRENT GENERATOR DOES NOT HAVE THE CAPACITY TO COOL ALL OF THE PATIENT AREAS 
NECESSARY ELECTRIC CHANGES THROUGHOUT THE CAMPUS TO ACCOMMODATE THIS | DURING POWER OUTAGES. DUE TO THE SENSATIVE NATURE OF THE PATIENT CARE THIS IS 
CHANGE. REQUIRED. 
































| - COMPONENT AGE 16 YEARS . FACILITY AGE 16 YEARS 
Prior Appropriation Biennium Budget Request Long Range Plan _ HB SECTION 
| 0018.060 
. $0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 - 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
. RECOMMENDATION 
$0 $0 $656,000 $1,748,245 $0. $0 $0 $0 $2,404,245 









Govemors Recommendation . TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ae ee ee ee ee 
$ 


GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personai Services 0 $0.00 





FACILITIES MAINTENANCE RESERVE $1,748,245| FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
$0 


TOTAL $656,000 $1,748,245 TOTAL a aa 
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CATEGORY {CONTACT LARRY BRAND 







REQUEST NO 









STATE OF MISSOURI, OFFICE OF ADMINISTRATION 















‘CAPITAL IMPROVEMENT PROGRAM anna Te 
PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-4709 
DEPARTMENT SITE NAME ASSET NAME. ORG PRIORITY 



















MENTAL HEALTH HIGGINSVILLE HABILITATION CENTER - RAGLAND/NATAORIUM BUILDING NUMBER 


HIGGINSVILLE 

















DEPT PRIORITY 20° 
FMDCPRIORITY 1 






HI00 





JUSTIFICATION 


"THE EXISTING PNEUMATIC AND ELECTRO-MECHANICAL CONTROLS 
ON THE HVAC SYSTEMS HAVE BEEN OUTMOLDED AND SHOULD BE | 
REPLACED WITH A DIRECT DIGITAL CONTROL SYSTEM. THE EXISTING AIR HANDLERS ARE ORIGINAL 
EQUIPMENT, AND THE FAN COIL UNITS ARE 30 + YEARS OLD. THE STEAM BOILER IS 29 YEARS OLD 
AND SHOULD BE REPLACED. THE CHILLER IS 21 YEARS OLD AND HAS A DETERIORATED BARREL 
AND CONTROLS. THE DOMESTIC TANK TYPE WATER HEATERS SHOULD BE REPLACED WITH 
ENERGY EFFICIENT ON DEMAND HEATERS. THE NATATORIUM IS HEATED VIA THE-STEAM BOILER AT 
THE RAGLAND BUILDING THIS BUILDING SHOULD HAVE A HVAC SYSTEM DESIGNED SPECIFIC FOR 
IT'S USE." SPENT $30,000 PLUS IN REPAIRS YEAR 2016 | : 


DESCRIPTION OF WORK CHILLER/HVAC REPLACEMENT 


"RAGLAND & NATATORIUM BUILDINGS. DEMO OUT ALL EXISTING HVAC EQUIPMENT. 
REPLACE THE EXISTING HVAC SYSTEM WITH BAS CONTROLLED TWO PIPE HYDRONIC 
FAN COIL / AIR HANDLING SYSTEMS TO PROVIDE TEMPERATURE CONTROL 
DEHUMIDIFICATION/ PRESSURIZATION. REPLACE EXISTING 150 HP STEAM BOILER WITH 
CONDENSING BOILERS WITH STAGE BURNERS AND ASSOCIATED PIPING AND PUMPS 
TO RESPOND TO THE TRUE BUILDING LOAD. INSTALL A NEW CHILLER AND NECESSARY 
PIPING/PUMPS. DEMO EXISTING DOMESTIC HOT WATER HEATERS AND INSTALL ON 
DEMAND CONDENSING HOT WATER HEATERS AND ASSOCIATED PIPING / PUMPS / 
SAFETY. INSTALL NECESSARY VENTILATION SYSTEMS. NOTE: NATATORIUM WILL NOT 
NEED COOLING PROVIDED BY A CHILLER. ALL SYSTEMS WILL BE CONTROLLED VIA 
BAS. 

























COMPONENT AGE 48 YEARS FACILITY AGE 21 YEARS 


Prior Appropnation Biennium Budget Request Long Range Plan HB SECTION 
0018.060 


$0 ; | $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 j Fiscal Year 4 | Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 2020 
$0 $0 $1,402,771 $710,414 $0 


Governor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
























2023 TOTAL GOV 
RECOMMENDATION 


$2,113,185 


2021 2022 
$0 $0 














_ $0 























GENERAL REVENUE $0 $0| GENERAL REVENUE $0.00 
FACILITIES MAINTENANCE RESERVE $1,402,771 $0.00 
$ $0.00 

$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION — - REQUEST NO CATEGORY |CONTACT STEVE KRONER 


CAPITAL IMPROVEMENT PROGRAM . . Woogar4s 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT — SITE NAME 
MENTAL HEALTH KIRKSVILLE REGIONAL OFFICE ~ KIRKSVILLE 


PHONE NO 573-751-6896 


ASSET NAME ORG PRIORITY 


KIRKSVILLE REGIONAL OFFICE NUMBER DEPT PRIORITY 21 


KI00 FMDCPRIORITY 1 





DESCRIPTION OF WORK ROOF JUSTIFICATION | 
REMOVE AND REPLACE ASPHALT SHINGLE ROOF, REPLACE FLASHINGS AND ROOF THE SHINGLE ROOF IS LEAKING AND THER IS CONSERN THAT DAMGE TO THE ROOF DECK COULD 


EDGE METAL, INSTALL NEW ARCHTECTURAL SHINGLE ROOF SYSTEM. OCCUR IF THE SYSTEM IS NOT REPLACED. | 



















COMPONENT AGE 17 YEARS FACILITY AGE 60 YEARS 
Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.060 












Fiscal Year 6 





7 . $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 | Fiscal Year4 | Fiscal Year 5 





2020 2021 2022 TOTAL GOV 
RECOMMENDATION 


$340,623 


2023 





$0 


$0 $0 $0 $0O 


$0 
$0 
$0 









TAFP Appropriation Operations Budget Impact Expenditure Plan for 
oe ee a 





Govemors Recommendation 









IN ci OE tL 

GENERAL REVENUE $0] GENERAL REVENUE $0 $0|FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
eL.. ides i PE. = 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT STEVE KRONER 


CAPITAL IMPROVEMENT PROGRAM : . M00030 MR 


PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-6896 





PRIORITY 
DEPT PRIORITY 22 
FMDCPRIORITY 1 


ASSET NAME ORG 
MSLPC BUILDING NUMBER 


SITE NAME 
METROPOLITAN ST LOUIS PSYCHIATRIC 


DEPARTMENT 
MENTAL HEALTH 


CENTER - ST LOUIS 





SMO00 





DESCRIPTION OF WORK REPL EMERG GENERATOR JUSTIFICATION 


REPLACE EXISTING EMERGENCY GENERATOR WITH NEW 1500 KW GENERATOR. THE CURRENT GENERATOR DOES NOT HAVE THE CAPACITY TO COOL ALL OF THE PATIENT AREAS 
MODIFY ELECTRICAL DISTRIBUTION AS NECESSARY TO POWER THE ENTIRE BUILDING... JDURING POWER OUTAGES. DUE TO THE SENSATIVE NATURE OF THE PATIENT CARE THIS IS 
| REQUIRED. 


COMPONENT AGE 17 YEARS FACILITY AGE 17 YEARS | 


Prior Appropriation Biennium Budget Request Long Range Plan | HB SECTION 
0018.060 


Fiscal Year 3 | Fiscal Year4 | Fiscal Year5S 


Fiscal Year 6 










Fiscal Year 2 

















2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$1,845,432 $0 $0 $0 







$0 $2,173,325 





$0 . $0} Fiscal Year 1 
$0 _ ae $0 2018 
$0 - $0 $327,893 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 $0 


$0.00 


















GENERAL REVENUE $0]GENERAL REVENUE $0|FTE/Personal Services 0 
FACILITIES MAINTENANCE RESERVE $1,845,432] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0] Equipment Purchases $0.00 
$0 $0 
$0 $0 
oat $0 $0 $0 
I SN Rc . 
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REQUEST NO 





STATE OF MISSOURI, OFFICE OF ADMINISTRATION 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 PHONE NO 573-751-6896 


DEPARTMENT SITE NAME ASSET NAME ORG 
MENTAL HEALTH MISSOURI SEXUAL OFFENDER TREATMENT NUMBER 
| CENTER - FARMINGTON 


CATEGORY |CONTACT STEVE KRONER 











M00112 











| PRIORITY 
DEPT PRIORITY 23 
1650 FMDCPRIORITY 1 






DESCRIPTION OF WORK NEW EMER GEN/ELECT UPGRA JUSTIFICATION 


REPLACE EXISTING EMERGENCY GENERATOR WITH A LARGER ONE, OR INSTALL NEW [THIS FACILITY SERVES CLIENTS WHO ARE IN A HIGH SECURITY ENVIRONMENT. SHOULD A 
EMERGENCY GENERATOR, TO ENABLE THE FACILITY CAMPUS TO HAVE AIR PROBLEM ARISE THAT COULD AFFECT THE WELFARE OF THE CLIENTS, OPTIONS FOR RELOCATION | 
CONDITIONING WHEN THE LINE POWER GOES OFF. ARE SLIM TO NONE. FOR EXAMPLE, IF THE AREA EXPERIENCED A BROWN. OUT ON THE HOTTEST 
DAY OF THE YEAR, THE EXISTING EMERGENCY GENERATOR WOULD SURELY ACTIVATE AND DO 
REPLACE ELECTRICAL PANELS AND FEEDERS THAT SERVE THE BLAIR BUILDING AND WELL, BUT IT IS NOT OF SUFFICIENT SIZE TO HANDLE THE LOAD OF THE CHILLER IN EACH BUILDING. 
HOCTOR BUILDINGS. MANY OF THE CLIENTS ARE TAKING PSYCHOTROPIC MEDICATION, WHICH HAS A VIOLENT ADVERSE 
AFFECT ON THEIR HEALTH SHOULD TEMPERATURES RISE IN THEIR ENVIRONMENT. | 
REPLACE THE ELECTRICAL SERVICE THAT FEEDS THE BLAIR AND HOCTOR BUILDINGS. 
THE ELECTRICAL SERVICE IS NOT LARGE ENOUGH FOR THE LOAD IN BLAIR AND HOCTOR 
THE FOLLOWING BUILDINGS ARE INCLUDED IN THE SCOPE OF WORK: BUILDINGS. THERE ARE SPARE CIRCUITS, BUT NOT ENOUGH POWER TO SERVE THEM. THE 
ELECTRICAL PANELS ARE ORIGINAL TO THE CONSTRUCTION OF THE BLAIR AND HOCTOR 
47101 BLAIR BUILDING : BUILDINGS, 1968 AND 1936 RESPECTIVELY. THE PANELS ARE NO LONGER MANUFACTURED, AS 
47102 HOCTOR BUILDING WELL AS THE CIRCUIT BREAKERS AND BUS BARS. THEY ARE DUE FOR REPLACEMENT, ESPECIALLY 
. iF THE FEEDERS ARE REPLACED AND/OR REVAMPED. 


THE GENERATOR IS ORIGINAL TO THE CONSTRUCTION OF THE BLAIR BUILDING IN 1968. 


COMPONENT AGE 47 YEARS FACILITY AGE 47 YEARS 


Prior Appropriation Biennium Budget Request _Long Range Plan | HBSECTION 
0018.060 























$0 $01 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 |. Fiscal Year6 
$0 . $0 2018 2019 2020 2021 2022 2023 _ TOTAL GOV 
- RECOMMENDATION 
- $0 $0 $380,407 $0 $0 $0 $1,453,161 






$1,072,754 








Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 













GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $1,072,754) FACILITIES MAINTENANCE RESERVE $0 $0 $0.00 
$0 $0 $0] Equipment Purchases $0.00 

$0 $0 

$0 $0 

$0 $0 
C—O Le Tn ae " 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT STEVE KRONER 
CAPITAL IMPROVEMENT PROGRAM 7 wioo00096 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME ASSET NAME ORG 
MENTAL HEALTH POPLAR BLUFF REGIONAL OFFICE - POPLAR GROUP HOMES . NUMBER 
BLUFF 


PHONE NO 573-751-6896 










PRIORITY 
DEPT PRIORITY 24 
PBOO FMDCPRIORITY 1 





DESCRIPTION OF WORK REPLACE VINYL FLOORING JUSTIFICATION 


REPLACE VCT WITH COMMERCIAL VINYL SHEET FLOORING AND UNDERLAYMENT IN THE TILE iS CRACKED AND COMING LOSE CREATING TRIP HAZARDS FOR CONSUMERS AND STAFF. 
HALLWAY, KITCHEN, LAUNDRY ROOM AND LIVING AREA. SUBFLOOR REMEDIATION AS 
NECESSARY. (APPROXIMATELY 1500 SQ FT. PER HOME) 

3621 47584 2511 SUNSET TERRACE 

3621 47385 2509 SUNSET TERRACE 

3621 47586 2507 SUNSET TERRACE 

3621 47588 2503 SUNSET TERRACE 

3621 47701 2513 SUNSET TERRACE 


GH 3621, 2501 AND 2505 COMPLETED IN FY15. 


COMPONENT AGE 21 YEARS FACILITY AGE 51 YEARS 


Biennium Budget Request Long Range Pian HB SECTION 
0018.060 


$0 $0] Fiscal Year 1 7 Fiscal Year 2 Fiscal Year 3 Fiscal Year 4 Fiscal Year 5 Fiscal Year 6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 

| RECOMMENDATION 
$0 = $0 $171,164 . $0 $171,164 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 
$0 
$0 







Prior Appropriation 
















$0] FTE/Personal Services 0 $0.00 
$0! Equipment and Expenses 
$0| Equipment Purchases 
$0 $0 
$0 $0 
$0 $0 


GENERAL REVENUE 


FACILITIES MAINTENANCE RESERVE $0.00 


$0.00 


$0 
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HB SEC. 18.065 


STATE OF MISSOURI 

OFFICE OF ADMINISTRATION 

CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET SUMMARY - FORM 11 


Budget Category Key: 
MR = Maintenance and Repair 
CR = Construction and Renovation 


Department DOSS - YOUTH SERVICES 


Cl Coordinator 
KELLY HAMMACK 


Phone number 
573-526-0711 





Govemors Recommendation. 


2019 Biennium 
Total 

: oo are 600 : ee fom 

$0 $0. 4 


Site Location/Asset Name en ' Budget = Dept | Fiscal | 
: Decent, ey Year 
Pee ARI NENT OF ae a pis eele ee 

‘SERVICES - YOUTH SERVICES 


-MUTIPLE ASSETS 


OE A St De 


‘bys CRITICAL M&R- 


2018 GEN REVENUE | 
_FAC MAIN RES 
DEPT SS FED 


"REPLACE HVAC CONTR “aa 


WE SEARS YOUTH CENTER > “2018 GENREVENUE 
ADMINISTRATION & MULTI- | : FACMAINRES 
PURPOSE BUILDING : | | : 


oy 


MR - = $559,870 0018.065. 


so 


HOGAN STREET REGIONAL YOUTH [REPLACE BOILERSYSTEM 


CENTER 
HOGAN STREET REGIONAL YOUTH | 
CENTER BUILDING 


NORTHWEST REGIONAL YOUTH 
CENTER 
YOUTH CENTER BUILDING 


‘MONTGOMERY CITY YOUTH | 
‘CENTER 
VARIOUS HOUSING UNITS 


“HVAC REPLACEMENT 


Ww ESEARSYOUTHCENTER 
STORAGE BLDG (FOOD SERVICE) 


SAAR AEA AHN mage treet eA REE Ee HEME M gic Ut aunts ny Ae Semis eng, ebb *Eceeecuue ph ammmrerenien te MMOREN Paes "a Sevreindt Moremcrcrcec®* hte Ph Bile phils SPs Boia Uhiiteodeed! Wetstee o> arene Are sou oc toay lesb annnanneernn: 


[NEW MADRID BEND YOUTH > “REPL ROOF, NEW MADRID B 
‘CENTER | 
‘MULTI-PURPOSE, CORE BUILDING 


“REPLACE WALK-IN COOLER _ 


2 
REE ERE OO EOIN. SPN PEELE ENR NM EEE 
Fa 


Sane nnn ede A FP Red AEA, Se te ee Le Et ENNIO ANIME, CPN DS II EI IEEE Te PELEE SOD IL OEE NOC A ENN 


"y 
$ 


ide thes 


FAC MAIN RES 


FAC MAIN RES 


“2018 GEN REVENUE 
FAC MAIN RES 


2018 ‘GEN REVENUE 
‘FAC MAIN RES 


“2018 GEN REVENUE 
FAC MAIN RES 


163 


$ 
$ 
Se NUE ANE NOAA ARBAB IR PBB RE DIETER EDISA DESL EWT AIEEE MEMEO EE OED 


$105,892: 
$0. 
$0: 
$0. 


$0 
$0. 
$0. 
$0. 
$0 


$414, 648 


$0 eke 
$0. 


oe 


$520,464. 


‘$198,179 


pe Meee BE A 


$414, 648 7 


$82. 010) ; 


| $1 1 5, 982 


0018.065 _ 


0018.065 


0018.065 


0018.065 | 


“0018. oe ee 


STATE OF MISSOURI . | Budget Category Key: 

OFFICE OF ADMINISTRATION , MR = Maintenance and Repair 
CAPITAL IMPROVEMENT PROGRAM CR = Construction and Renovation 
PROGRAM BUDGET SUMMARY - FORM 11 


LISEE ESE TENE pee Saktecennamecds cae F eeeeeaeecceeeneennenee Soceeee terns ciyereny ieee a geht Coen ee REE cpeeTEAR oo cet cance eeBeM nner gatas er AMM een EO EEE E AEE ORRRLE EELS Rap t ches ph piehBbncbacbat a capathbety geben cecey et cmereeS eRe eeee FAMRRRRAPESEL SH EAS=S Peepasceeeeeekesees ROAU SEIN INM ASSM SERA ORAS MN EE GHEE Sana Eaaagaaaaae hace gagecnascc needa neeccm gece geayygaccgecwamaeccene Syeecc ences ones eee eeeeeE Eada SaS MM RRRA SPIDERS ISSSSS SERS ORAS M PRES O SSS S SEATS SFIS EAS IS ERR AGRO ORAMG RESO OO SARMREEEOERAMRO EEE ORANOISS SSIS IOSS=N GE IECRRERRE RG PALE Ses TUS IB Cae S A EER Gee eASNS Hedee EN ces py Bbeeen ene g denen Nea T taney ENS RTT H GME RES aa a AE SAAM Gea SERER BOO eH coereey ame STEESNNS RTE E ROOT PORERR SSS IUS ISITE ERE GPPRMREM SG TTAB cege tay oaareaaaeMMeeTESaa Ee panting 


‘CENTER 


Site Location/Asset Name Description ' Budget = Dept | Fiscal : Fund 2018 2019 Biennium H.B. 
Careony gids | Year | ; Total — | Section 
RICH HILL YOUTH DEVELOPMENT RE p LR ROO FS, EXT REPAIRS ee aa eee M R enes8e 0 soe “3. 2018 GE N REVE NU e" ™~ sate ice ea ects cage ge "50. * eae i sci a aicreananea a ~ $160, 45 = a0 a ee 

; z 


: ‘FACMAINRES $160, 845) 
VARIOUS 


ETE EON IEA EE CRN 








ak 
©; 


ANGHGL EE a ES 


: 
__— a oe on a ee en 7 et. amen: | ssppemtosll - 
MONTGOMERY CITY YOUTH | REPLACE ROOFS,MCYC = MR | 9 | 2018 GENREVENUE | $0. $329,297 0018.065 
CENTER -FACMAINRES $329,297. 
VARIOUS : $0: 
es eee De aa _ $0 2 





Sala GEN REVENUE 
|FAC MAIN RES 


i $367,286 “0018. 065 | 


pect 2 : ‘FACMAINRES $152,468 
MULTIPURPOSE-CORE BUILDING, $0. 

| $0. 
aa _ : . re Seen | ee.) er a Cee 
MOUNT VERNON TREATMENT — ‘REPL ROOF MOUNT VERNON | MR ad: 2018 GEN REVENUE is $0. $293,948. 0018.065 
‘CENTER 'FACMAINRES $293,948: 
VARIOUS : $0. 
: pO | a i | 


DELMINA WOODS YOUTH CENTER © _ MISC * BUILDING REPAIRS _ 
VARIOUS 





i 
L. 


AEA ANA HANNAN NADIA, BERIT NL BREE IOE PIECED. Meh 
aa 
rs 
Z 
PEA A A I STS pe cea ble Wee 
a 


PRAIA Ne Ont! 


HILLSBORO TREATMENT CENTER — REPLACE ROOFS ~ MR 43) 2018 GEN REVENUE $0. $0 $302,376 (0018.065 
VARIOUS : , | ! ‘FAC MAINRES | $302,376. $0. 2 | : 
: $0. $0: : 
: : | $0, $0: 
: , | $0. $0, | 
$0. $0. 2 


EceGe Wee caeae “ers SI SIRS A at EO US eee ar eines ria ee Ra ee po aa es eters a laren ht 
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_ STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY {CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | 40000109 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 








PHONE NO 573-526-0711 






PRIORITY 
DEPT PRIORITY 1 
FMDCPRIORITY 1 


ORG 
NUMBER 


ASSET NAME 


| SITE NAME 
DEPARTMENT OF SOCIAL SERVICES - YOUTH 


DEPARTMENT 
DOSS - YOUTH SERVICES 






MUTIPLE ASSETS 







SERVICES 









2450 






JUSTIFICATION 


CRITICAL MAINTENANCE AND REPAIR (M&R) FUNDS ARE NEEDED TO ACCOMPLISH ROUTINE 
MAINTENANCE AND REPAIR PROJECTS ON A DAILY BASIS TO MAINTAIN OPERABILITY OF 
STATEOWNED : 

FACILITIES. 






DESCRIPTION OF WORK DYS CRITICAL M&R 


FUND CRITICAL MAINTENANCE AND REPAIR (M&R) PROJECTS FOR THE DEPARTMENT 
OF SOCIAL SERVICES USING DESIGNATED FED/DSS FUNDS. 









COMPONENT AGE YEARS . FACILITY AGE YEARS 


































Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.065 
$0 $0} FiscalYear1 | FiscalYear2 | Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 | 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 | $0 $400,000 $0 $0 $0 $400,000 





Govemor's Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 








RL SE OO, 
GENERAL REVENUE | $0| GENERAL REVENUE | $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
DEPT OF SOC SERV FEDERAL & OTH $O} $0 _ $0| Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 $0 | $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | 0000004 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
DOSS - YOUTH SERVICES WE SEARS YOUTH CENTER 





PHONE NO 573-526-0711 



















ORG | 
NUMBER 


PRIORITY 
DEPT PRIORITY 2 
FMDCPRIORITY 1 






ASSET NAME 
ADMINISTRATION & MULTI-PURPOSE BUILDING 







4521 












JUSTIFICATION 


EACH SYSTEM IS 30+ YEARS OLD AND EXTREMELY INEFFICIENT. THE EXISTING HVAC CONTROLS 
ARE NOT WORKING AND OBSOLETE. THE INSTALLATION OF NEW CONTROLS AND VAV'S WILL 
PROVIDE OPTIMAL EFFIENCY OF THE EQUIPMENT AND IDEAL COMFORT FOR THE CLIENTS. THE 
SERVICE LIFE OF THE EQUIPMENT WILL INCREASE AND ENERGY SAVINGS WILL OCCUR, DUE TO 
CORRECT OPERATION OF THE EQUIPMENT. 


DESCRIPTION OF WORK REPLACE HVAC CONTROLS 


REPLACE THE HVAC CONTROLS IN THE ADMINISTRATION/MULTI-PURPOSE BUILDING 
(60109), THE KITCHEN MAKE-UP AIR UNIT (60122), THE HVAC THAT SERVES OAK 
COTTAGE (60121) AND THE HVAC THAT SERVES THE GYMNASIUM (60124). INCLUDE 
INSTALLATION OF AN EXHAUST/VENTILATION FAN FOR THE GYMNASIUM AND 
CONTROLS FOR EACH SYSTEM. ; 














COMPONENT AGE 35 YEARS FACILITY AGE 35 YEARS . 


Biennium Budget Request | Long Range Plan 













HB SECTION ~ 
0018.065 © 





Prior Appropriation 








.. $0 







$0 Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 ) . 2021 2022 2023 TOTAL GOV 

| RECOMMENDATION 
$0 $0 $0 $0 $0 $0 $559,870 





| Govemor's Recommendation TAFP Appropriation Operations Budget !mpact Expenditure Plan for 
ee ee ee 
$0 


GENERAL REVENUE $0] GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 






















FACILITIES MAINTENANCE RESERVE $447 ,896{ FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
: $0 $0 $0) Equipment Purchases $0.00 

$0 $0 

$0 $0 $0 

$0 $0 $0 
$0 


| TOTAL $111,974 $447,896 TOTAL a. aa, 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 





CAPITAL IMPROVEMENT PROGRAM | Ho000019 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT 
DOSS - YOUTH SERVICES ~ 


PHONE NO 573-526-0711 


ORG 
NUMBER 


4543 
















ASSET NAME 
HOGAN STREET REGIONAL YOUTH CENTER BUILDING 


SITE NAME 
HOGAN STREET REGIONAL YOUTH CENTER 


PRIORITY 
DEPT PRIORITY 3 

















FMDCPRIORITY 1 


JUSTIFICATION 


THE CONDENSATE RETURN PIPING IS 87 YEARS OLD AND LEAK REPAIRS INCREASE EVERY YEAR. 
SOME LEAKS CANNOT BE LOCATED (INTERNALLY OR UNDERGROUND), WHICH CANNOT BE 
REPAIRED; THUS, LEADING TO UNWANTED CONDENSATE RETURN LOSS AND ENERGY WASTE. THE 
CONDENSATE RETURN HAS EXCEEDED ITS USEFUL LIFE AND REQUIRES REPLACEMENT. THE 
BOILER HAS EXCEEDED ITS EXPECTED LIFE AND NEEDS TO BE REPLACED WITH AN ENERGY 
EFFICIENT UNIT. 


DESCRIPTION OF WORK REPLACE BOILER SYSTEM 
REPLACE THE FACILITY BOILER AND CONDENSATE RETURN PIPING SYSTEM. 











COMPONENT AGE 89 YEARS FACILITY AGE 89 YEARS 








Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
. . 0018.065 
$0 2 $0 


Fiscal Year 6 






Fiscal Year 4 | Fiscal Year 5 





Fiscal Year 1 Fiscal Year 2 Fiscal Year 3 












_ TOTAL GOV 
RECOMMENDATION 
$529,464 






2020 ~ 2021 2022 2023 


$0 


2019 


2018 
| $0 


$0 


$105,892 $423,572 $0 









$0 
$0 


| Govemors Recommendation - TAFP Appropriation Operations Budget Impact Expenditure Plan for 
LS 















GENERAL REVENUE $0] GENERAL REVENUE $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $423,572] FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 $0 $0| Equipment Purchases $0.00 

$0 - $0 

$0 $0 $0 

$0 $0 $0 
$0 


ri a a 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM 110000072 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 





PHONE NO 573-526-0711 






PRIORITY 
DEPT PRIORITY 4 
FMDCPRIORITY 1 


ASSET NAME 
YOUTH CENTER BUILDING 


SITE NAME | 
NORTHWEST REGIONAL YOUTH CENTER 


DEPARTMENT 
DOSS - YOUTH SERVICES 























JUSTIFICATION 


THE EXISTING DOMESTIC HOT WATER SYSTEM WAS INSTALLED IN 1993 AND HAS EXCEEDED ITS 
USEFUL LIFE. THE HOT WATER HEATERS BREAK DOWN FREQUENTLY AND REQUIRE 
MAINTENANCE/REPAIR EVERY YEAR. 


DESCRIPTION OF WORK DOMESTIC HOT WATER 


REPLACE THE DOMESTIC HOT WATER SYSTEM AT NORTHWEST REGIONAL YOUTH 
CENTER, INCLUDING THE HOT WATER HEATERS, HOT WATER STORAGE TANKS, 
EXHAUST FLUES, CIRCULATION PUMPS, BACKFLOW PREVENTER, VALVES, CONTROLS, 
PIPING, SWITCHES, INSULATION AND SUPPORTS. 









COMPONENT AGE 27 YEARS FACILITY AGE 60 YEARS 








: Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.065 


Fiscal Year 1 


Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 









2017 






2018 2018 2019 2020 2021 TOTAL GOV 
RECOMMENDATION 


$198,179 






$0 $0 $0 $0 $198,179 





$0 $0 
gop : $0 
So} $0 


Govemor's Recommendation | TAFP Appropriation Operations Budget Impact Expenditure Plan for 
$0 $0 


GENERAL REVENUE $0| GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 















FACILITIES MAINTENANCE RESERVE $0 $198,179} FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$0 $ $0 $0] Equipment Purchases $0.00 
$0 $0 $0 
$0 $0 $0 
$0 — $0 $0 

ie Se. ee. : 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | 7 HOO000S5 MR 





PHONE NO 573-526-0711 






















PROGRAM BUDGET REQUEST ITEM - FORM 12 
DEPARTMENT | SITE NAME ASSET NAME PRIORITY 
DOSS - YOUTH SERVICES MONTGOMERY CITY YOUTH CENTER VARIOUS HOUSING UNITS 








DEPT PRIORITY 5 
FMDCPRIORITY 1 













DESCRIPTION OF WORK HVAC REPLACEMENT JUSTIFICATION 


REPLACE THE HVAC EQUIPMENT, INSTALL MAKE-UP AIR AND BUILDING AUTOMATION _ |THE EXISTING HOUSING UNIT HVAC SYSTEMS HAVE EXCEEDED THEIR USEFUL LIFE AND NEED TO 
SYSTEMS IN HOUSING UNITS A (60220), B (60221), C (60222) & D (60223). BE REPLACED, INCLUDING INSTALLATION OF MAKE-UP AIR AND CONTROLS TO MEET FRESH AIR 
REQUIREMENTS IN OCCUPIED SPACES. 










COMPONENT AGE 21 YEARS FACILITY AGE 21 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
: 0018.065 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 
— go) | | 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ee OO 
$0 


GENERAL REVENUE $0|GENERAL REVENUE $o| FTE/Personal Services 0 $0.00 












2022 






2020 2021 2023 TOTAL GOV 


RECOMMENDATION 





$0 $0 $0 $0 


$0 $414,648 











FACILITIES MAINTENANCE RESERVE | $0| FACILITIES MAINTENANCE RESERVE $0 $0) Equipment and Expenses $0.00 
| $0 tO ¢0] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 
i. a OE AE. SL MOL " 


169 







STATE OF MISSOURI, OFFICE OF ADMINISTRATION = REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 


CAPITAL IMPROVEMENT PROGRAM 0000101 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT [77 SITE NAME 
DOSS - YOUTH SERVICES W E SEARS YOUTH CENTER 






PHONE NO 573-526-0711 
















ORG 
NUMBER 


PRIORITY 
DEPT PRIORITY 6 
FMDCPRIORITY 1 


ASSET NAME 
STORAGE BLDG (FOOD SERVICE) 














4521 






JUSTIFICATION 


THE EXISTING WALK-IN COOLER HAS EXCEEDED ITS USEFUL LIFE. REPAIR COSTS INCREASE EVERY 
YEAR AND THE POSSIBILITY OF LOSING STORED FOOD (DUE TO COOLER FAILURE) IS A REAL 
CONCERN. | 


DESCRIPTION OF WORK REPLACE WALK-IN COOLER 
REPLACE WALK-IN COOLER LOCATED IN THE FOOD STORAGE BUILDING. 















COMPONENT AGE 46 YEARS FACILITY AGE 46 YEARS 


Prior Appropriation | Biennium Budget Request Long Range Plan . _ HB SECTION 
0018.065 


$0 $ Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
~ $0 
: $0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 










2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$82,010 


$0 $0 . $0 











GENERAL REVENUE $0] GENERAL REVENUE $0 $o] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0]FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 | SO} $o] Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $0 

$0 $0 $0 







STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY {CONTACT KELLY HAMMACK 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 








PHONE NO 573-526-0711 





PRIORITY 
DEPT PRIORITY 7 







ASSET NAME 
MULTI-PURPOSE, CORE BUILDING 


DEPARTMENT SITE NAME 
DOSS - YOUTH SERVICES NEW MADRID BEND YOUTH CENTER 


FMDCPRIORITY 1 





DESCRIPTION OF WORK REPL ROOF, NEW MADRID B JUSTIFICATION 


REPLACE EXISTING CORE BUILDING & MAINTENANCE BUILDING SHINGLE ROOFS WITH |THE EXISTING SHINGLE ROOFS ARE RAPIDLY APPROACHING THEIR USEFUL LIFE EXPECTANCY. 
NEW FIBERGLASS SHINGLE ROOFS, COMPLETE WITH UNDERLAYMENT AND MOISTURE |MAINTENANCE REPAIRS OCCUR YEARLY. 





COMPONENT AGE 22 YEARS FACILITY AGE 22 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan 
0 | en: | 


HB SECTION 
0018.065 









Fiscal Year 5 






Fiscal Year 6 






Fiscal Year 1 


Fiscal Year2 | Fiscal Year3 | Fiscal Year 4 






2020 2021 2023 


$0 $0 $0 


TOTAL GOV 
RECOMMENDATION 
$115,982 






2022 






$0 





$0 








$ 
$0 
$0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
CEA Oe 
$0 $0.00 
$0 $0.00 
$0 $0.00 
$0 
$0 













GENERAL REVENUE $0 $0] GENERAL REVENUE $0| FTE/Personal Services 0 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0] Equipment and Expenses 
$0 
$0 
$0 
$0 


— as ii EE, 





$0 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM  Hoo010 MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
DOSS - YOUTH SERVICES RICH HILL YOUTH DEVELOPMENT. CENTER 





PHONE NO 573-526-0711 


ASSET NAME 7 ORG PRIORITY 
NUMBER DEPT PRIORITY 8 
4488 = |FMDCPRIORITY 1 





DESCRIPTION OF WORK REPL ROOFS, EXT REPAIRS JUSTIFICATION 


REPLACE ROOF SYSTEMS ON THE CORE BUILDING (60276), MAINTENANCE BUILDING THE EXISTING ASPHALT SHINGLES ARE NEAR THE END OF THEIR USEFUL LIFE AND ARE 

(60278) AND VOCATIONAL TECHNOLOGY BUILDING (60275). ALSO WATERPROOF THE DETERIORATED DUE TO HAIL DAMAGE. DUE TO THE COMPOSITION OF THE EXTERIOR WALL 

MASONRY ON THE CORE BUILDING. | CONSTRUCTION, THE EXTERIOR FACING PRECAST SPLIT-FACE BLOCK IS SUSPECT SOURCE IN 
WATER MIGRATION. | 


COMPONENT AGE 20 YEARS FACILITY AGE 20 YEARS 


Prior Appropriation Biennium Budget Request Long Range Pian HB SECTION 
0018.065 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year 6 
: $0 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $0 $0 -$0 $160,845 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 


























GENERAL REVENUE | $0| GENERAL REVENUE 3 $0 $0] FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0) FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 
$0 $0 $o| 
$0 $0}. $0 
$0 $0 $0 
$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


| DEPARTMENT 
DOSS ~ YOUTH SERVICES 













H00014 MR 










PHONE NO 573-526-0711 


ORG 
NUMBER 















PRIORITY 
DEPT PRIORITY 9 
FMDCPRIORITY 1 


SITE NAME ASSET NAME 


MONTGOMERY CITY YOUTH CENTER 















4507 







JUSTIFICATION 


THE EXISTING ROOF WARRANTIES EXPIRE IN THE NEAR FUTURE AND THE ROOFS ARE 
EXPERIENCING SOME LEAKS AND NOTICEABLE WEAR. FAILURE TO REPLACE THE ROOF WILL 
RESULT IN INTERIOR BUILDING DAMAGE AND EVENTUAL TOTAL ROOF FAILURE. 


DESCRIPTION OF WORK REPLACE ROOFS, MCYC 


REPLACEMENT OF CAMPUS-WIDE ROOF SYSTEMS, INCLUDING SHINGLE ROOF 
HOUSING UNITS (60220, 60221, 60222, 60223) AND CORE BUILDING (60219), ALONG WITH 
THE FLAT ROOF SYSTEM OVER THE GYM. 





















COMPONENT AGE 21 YEARS FACILITY AGE 21 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.065 


$0 : $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year 4 Fiscal Year5 { Fiscal Year 6 
$0 | 
$0 | : $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 

































‘ 
2020 2021 2022 2023 TOTAL GOV 


RECOMMENDATION 
$329,297 





$0 $0 $0 



















GENERAL REVENUE $ $0| GENERAL REVENUE $O $0} FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0| FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$ $0 $0 $0) Equipment Purchases $0.00 

$0 $o $0 

$0 $0 $0 

$0 : , $0 $0 
rome mc | roy ar es: . 






STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT KELLY HAMMACK 
PROGRAM BUDGET REQUEST ITEM - FORM 12 : PHONE NO 573-526-0711 


DEPARTMENT SITE NAME ASSET NAME ORG PRIORITY 
DOSS - YOUTH SERVICES RICH HILL YOUTH DEVELOPMENT CENTER MULTIPURPOSE-CORE BUILDING NUMBER DEPT PRIORITY 10 






4488 FMDCPRIORITY 1 


DESCRIPTION OF WORK INSTALL EMERG GENERATOR JUSTIFICATION 


INSTALL A 100 KW CAMPUS EMERGENCY GENERATOR, COMPLETE WITH AUTOMATIC RICH HILL YOUTH DEVELOPMENT CENTER CURRENTLY DOES NOT HAVE AN EMERGENCY 

TRANSFER SWITCH. GENERATOR. THIS IS A 24-HOUR FACILITY WHICH PROVIDES TREATMENT FOR UP TO 30 YOUTH, 
COMMITTED TO THE DIVISION. SHOULD POWER BE LOST FOR A CONSIDERABLE AMOUNT OF TIME, 
THE FACILITY WOULD BE REQUIRED TO RELOCATE THE YOUTH TO OTHER FACILITIES. 


COMPONENT AGE 20 YEARS FACILITY AGE 20 YEARS 


Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.065 


$0 $0] Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscat Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 
gol $0 $152,468 $0 $0 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
















TOTAL GOV 
RECOMMENDATION 
$152,468 


2022 2023 
$0 $0 
































GENERAL REVENUE | $0|GENERAL REVENUE $0 $0| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0 $0| Equipment and Expenses $0.00 
$0 ¢O ¢o] Equipment Purchases $0.00 
$0 $0 $0 | 
$0 $0 $0 
$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY [CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | Enenia MR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 | 


DEPARTMENT ; SITE NAME ASSET NAME 
DOSS - YOUTH SERVICES MOUNT VERNON TREATMENT CENTER 





PHONE NO 573-526-0711 


ORG 
NUMBER 


PRIORITY 


DEPT PRIORITY 11 


4486 FMDCPRIORITY 1 





DESCRIPTION OF WORK ROOF REPL, MOUNT VERNON JUSTIFICATION 


REPLACE EXISTING ROOF SYSTEMS ON THE THREE (3) SINGLE HOUSING UNITS (60265, |THE EXISTING SHINGLE ROOFS AND GYM FLAT ROOF ARE RAPIDLY APPROACHING THEIR USEFUL 

60266 & 60267), THE CORE BUILDING (60264) AND THE FLAT ROOF SYSTEM OVER THE LIFE EXPECTANCY. YEARLY MAINTENANCE REPAIRS ARE CONTINUOUSLY REQUIRED. FAILURE TO 

GYM. REPLACE THE ROOF WILL RESULT IN INTERIOR BUILDING DAMAGE AND EVENTUAL TOTAL ROOF 
FAILURE. 


COMPONENT AGE 20 YEARS FACILITY AGE 20 YEARS 

































Prior Appropriation Biennium Budget Request Long Range Plan HB SECTION 
0018.065 
$0 $0| Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 |} Fiscal Year6é 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $293,948 $0 $0 $0 $0 $0 $293,948 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 
a Ee 
~ $0 
$0 
$0 















GENERAL REVENUE $0| GENERAL REVENUE $0] FTE/Personal Services 0 $0.00 


FACILITIES MAINTENANCE RESERVE $0} FACILITIES MAINTENANCE RESERVE $0} Equipment and Expenses $0.00 
$0} Equipment Purchases $0.00 





$0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION REQUEST NO CATEGORY |CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM 40000010 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT | SITENAME ASSET NAME ORG PRIORITY 
DOSS - YOUTH SERVICES DELMINA WOODS YOUTH CENTER NUMBER 


PHONE NO 573-526-0711 


DEPT PRIORITY 12 
4482 |FMDCPRIORITY 1 


DESCRIPTION OF WORK MISC BUILDING REPAIRS JUSTIFICATION 


REPLACE THE ROOF SYSTEMS, WINDOWS AND HVAC SYSTEMS IN THE THE ROOFS ARE OUT OF WARRANTY, SHOW EXCESSIVE WEAR AND REPAIR REQUIRMENTS 

ADMINISTRATION BUILDING (60155), MESS HALL (60163), CABIN G1 (60156), CABIN G2 INCREASE YEARLY. THE WINDOWS ARE SINGLE PANE, EXTREMELY INEFFICIENT AND NEED TO BE 

(60157), MAINTENANCE BUILDING (60167) AND SCHOOL BUILDINGS (60164 & 60169). REPLACED. THE HVAC EQUIPMENT HAS EXCEEDED ITS USEFUL LIFE, REPAIRS ARE FREQUENT AND 
THE EQUIPMENT IS INEFFICIENT. 


COMPONENT AGE 29 YEARS FACILITY AGE 42 YEARS 


Prior Appropriation Biennium Budget Request Long Range Pian 


$0 $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 {| Fiscal Year5 | Fiscal Year 6 
$0 $0 2018 2019 
$0 $0 $367,286 $0 


Govemors Recommendation TAFP Appropriation Operations Budget Impact Expenditure Plan for 





HB SECTION 
0018.065 
















2023 





2020 2021 2022 





TOTAL GOV 
RECOMMENDATION 
$367,286 
















$0 $0 


$0 






+ 











GENERAL REVENUE $0/ GENERAL REVENUE $0 ¢o| FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE | $O}FACILITIES MAINTENANCE RESERVE $0 $0] Equipment and Expenses $0.00 
$0 | $0 $0} Equipment Purchases $0.00 

$0 $0 $0 

$0 $0 $O 

$0 $0 $0 
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STATE OF MISSOURI, OFFICE OF ADMINISTRATION | REQUEST NO CATEGORY [CONTACT KELLY HAMMACK 
CAPITAL IMPROVEMENT PROGRAM | 40000047 aR 
PROGRAM BUDGET REQUEST ITEM - FORM 12 


DEPARTMENT SITE NAME 
DOSS - YOUTH SERVICES HILLSBORO TREATMENT CENTER 


PHONE NO 573-526-0711 






ASSET NAME PRIORITY 
DEPT PRIORITY 13 
FMDCPRIORITY 1 
DESCRIPTION OF WORK REPLACE ROOFS JUSTIFICATION 


REPLACE THE ROOF SYSTEMS FOR THE TWO (2) HOUSING UNITS (60233 &60232), CORE |THE EXISTING SHINGLE ROOFS AND GYM FLAT ROOF ARE RAPIDLY APPROACHING THEIR USEFUL 
BUILDING (60231) AND THE FLAT ROOF SYSTEM OVER THE GYM (60231). LIFE EXPECTANCY. YEARLY MAINTENANCE REPAIRS ARE CONTINUOUSLY REQUIRED. FAILURE TO 
' REPLACE THE ROOF SYSTEMS MAY RESULT IN INTERIOR BUILDING DAMAGE AND EVENTUAL TOTAL . 
ROOF FAILURE. , 


COMPONENT AGE 20 YEARS FACILITY AGE 20 YEARS — 






























Prior Appropriation _ Biennium Budget Request Long Range Plan | HB SECTION 
0018.065 
$0 : $0} Fiscal Year 1 Fiscal Year 2 Fiscal Year3 | Fiscal Year4 | Fiscal Year5 | Fiscal Year6 
$0 $0 2018 2019 2020 2021 2022 2023 TOTAL GOV 
RECOMMENDATION 
$0 $0 $302,376 $0 $0 $0 $0 $0 $302,376 













Govemor's Recommendation — TAFP Appropriation Operations Budget Impact Expenditure Plan for 
ee ee a 








a 
GENERAL REVENUE $0| GENERAL REVENUE $0 So} FTE/Personal Services 0 $0.00 
FACILITIES MAINTENANCE RESERVE . $O|FACILITIES MAINTENANCE RESERVE $0 $0} Equipment and Expenses $0.00 
$ $0 $0 $0] Equipment Purchases $0.00 
$0 : $0 $0 
$0 $0 $0 
$0 $0 $0 


